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USING  THIS  BOOK 
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Summary  Table  —  Active  Projects  by 
Construction  Start  Year  and  Category 

1991 

Institutional  and  Biotech 

Boston  Public  Library 


Gross   Construction      Permanent  Total 

Square  j0bs  ]obs  Development 

feet  Cost 


Education 


Q4 


250 


110 


$20,000,000 


Section  Total 
Retail/Commercial/Hotel 

Prudential  Phase  I  --  Retail 


Retail 


250  110  $20,000,000 

Q4  274,365  253  445  $65,000,000 


Section  Total 


274,365 


253 


445 


$65,000,000 


Annual  Total 


274,365 


503 


555 


$85,000,000 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 

1992 

Institutional  and  Biotech 

Boston  College  --  Dormitory  and  Dining  --  Phase  I 
Brigham  &  Women's  --  Clinical  Support  Facility 
Genzyme 

Joslin  Diabetes  Center  --  Research  and  Clinic  Exp. 
Massachusetts  General  Hospital  --  Tower  II  Project 
New  England  Deaconess  Hospital  --  Clinical  Facility 
New  England  Medical  Ctr.  --  Building  1-C  Phase  I 
South  Station  Intermodal  Transportation  Facility 
St.  Elizabeth's  --  St.  Margaret's  Relocation 


Dormitory 

Q3 

Clinical 

Qi 

Manufacturing 

Q2 

Office 

Q2 

Medical  Research 

Q1 

Medical 

Q2 

Medical 

Q3 

Infrastructure 

Q4 

Clinical 

Q2 

Gross   Construction      Permanent 
square  Jobs  J°bs 

feet 


272,500 
268,000 
1 60,000 

84,230 
316,000 
330,736 
442,219 
250,000 

85,000 


203 
489 

300 
142 
514 
652 
300 
408 
155 


Total 

Development 

Cost 


40 

$34,000,000 

529 

$67,000,000 

200 

$85,000,000 

192 

$28,000,000 

227 

$100,000,000 

604 

$140,000,000 

455 

$125,000,000 

36 

$75,000,000 

168 

$31,000,000 

Section  Total 

Neighborhood  Development  and  Investment 

Charlestown  Streets  Infrastructure 


2,208,685 


3,163 


Q2 


2,451  $685,000,000 


$6,505,000 


Section  Total 

Planning  and  Zoning 

Neighborhood  Business  Development 


Planning  &  Zoning 


$6,505,000 


Section  Total 

Southwest  Corridor 

Ruggles  I  -  Registry  of  Motor  Vehicles  &  Plaza 
Youth  Build  Boston 


Office 
Housing 


Q3 
Q3 


165,000 
1 1 ,000 


261 

20 


550  $31,000,000 

5  $800,000 


Section  Total 


1  76,000 


281 


555 


$31,800,000 


Annual  Total 


3,493 


3,006  $723,305,000 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 

1993 

Charlestown  Navy  Yard 

Biotransplant 

CNY  Building  Stabilization 


Biotech 
Infrastructure 


Q3 
Q3 


Gross   Construction      Permanent  Total 

Square  Jobs  Jobs  Development 

feet  Cost 


35,000 


$6,400,000 
$529,000 


Section  Total 

35,000 

39 

105 

$6,929,000 

Housing 

Habitat  for  Humanity 

Housing 

Q4 

$200,000 

NE  Shelter  for  Homeless  Veterans  -  SRO 

Housing 

Q1 

Oak  Terrace,  Chinatown 

Housing 

Q3 

109,637 

66 

1 

$12,740,900 

Winston  Lucerne 

Housing 

Q2 

35 

1 

$6,800,000 

Section  Total 

109,637 

101 

2 

$19,740,900 

1  Institutional  and  Biotech 

1  Beth  Israel  Hospital  --  Clinical  Center  Phase  1 

Clinical 

Qi 

325,000 

300 

450 

$156,000,000 

Beth  Israel  Hospital  --  Research  North 

Research 

Qi 

114,120 

175 

210 

$20,000,000 

Dana-Farber  Cancer  Institute  Clinic  Renovation 

Clinical 

Qi 

23,890 

45 

25 

$6,300,000 

Franciscan  Children's  Hospital  Phase  1 

Clinical 

Qi 

33,100 

90 

130 

$5,500,000 

Mass  College  of  Pharmacy  --   Dorm  /  Academic 

Medical  Research 

Q3 

171,251 

150 

150 

$39,000,000 

Shriners  Burns  Institute  --  Replacement  Facility 

Clinical 

Q3 

200,000 

402 

296 

$45,000,000 

Wingate  at  Brighton  —  Nursing  Home 

Clinical 

Q2 

55,000 

70 

110 

$7,900,000 

Section  Total 

922,361 

1,232 

1,371 

$279,700,000 

1  Major  New  Facilities 

The  New  Boston  Garden  Arena 

Exhibition 

Q2 

725,000 

815 

350 

$160,000,000 

Section  Total 

725,000 

815 

350 

$160,000,000 

*  Midtown 

Midtown  Improvements  1 

Infrastructure 

Q3 

17 

$2,332,000 

Swissotel  (renovation) 

Hotel 

Qi 

600,000 

96 

440 

$20,000,000 

Section  Total 

600,000 

113 

440 

$22,332,000 

Southwest  Corridor 

School  Track 

Sports 

Q4 

126,000 

140 

25 

$17,000,000 

Whittier  Street  Health  Center  -  Repair 

Clinical 

Q2 

40,000 

73 

79 

$100,000 

1 66,000 


104 


$17,100,000 


Annual  Total 


2,557,998 


2,372         $505,801,900 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 


Gross   Construction      Permanent 
Square  Jobs  J°bs 

feet 


Total 

Development 

Cost 


1994 

Charlestown  Navy  Yard 

CNY  Building  104  Housing 

Housing 

Q1 

CNY  Gate  6  and  First  Avenue  Extension 

Infrastructure 

Q1 

Courageous  Sailing  Center 

Sports 

Q3 

45,400 


25 
40 


$5,300,000 

$2,300,000 

$230,000 


Section  Total 

Downtown  and  Back  Bay  Commercial 

Custom  House  District  Improvements 
Custom  House  Hotel 


Infrastructure 
Hotel 


Q2 
Q4 


13 
300 


$7,830,000 


$1,786,000 
300         $100,000,000 


Section  Total 

Housing 

CAB,  Roxbury 

Lewis  Mall,  East  Boston 

Lowell  Square  Housing 

Mission  Main  Revitalization  Project 

Roxbury  Infill  Housing  Development 

St.  Cecilia's,  Fenway 


Housing 
Housing 
Housing 
Housing 
Housing 
Housing 


Q4 
Q1 
Q4 
Q4 
Q3 
Q2 


316,000 


30,000 
240,000 
950,000 

24,000 


15 

150 

360 

9 

44 


300         $101,786,000 


$719,000 

1 

$4,000,000 

35 

$27,000,000 

$44,958,600 

$2,200,000 

2 

$8,500,000 

38 

$87,377,600 

21 

$12,000,000 

225 

$7,500,000 

75 

$7,000,000 

245 

$7,000,000 

110 

$100,000,000 

480 

$75,000,000 

129 

$4,000,000 

2 

$17,200,000 

420 

$106,000,000 

261 

$16,500,000 

600 

$75,000,000 

160 

$23,000,000 

12 

$5,500,000 

605 

$175,000,000 

$1,500,000 

21 

$6,500,000 

Section  Total 

Institutional  and  Biotech 

Boston  College  --  Parking  Garage 

Boston  College  --  Recreational  Complex  I 

Boston  College  —  Stadium 

Boston  College  --  Student  Center 

Boston  University  --  Armory  Site  I 

Boston  University  --  School  of  Management 

Brigham  &  Women's  --  Medical  Research  Building 

Children's  Hospital  -  Replacement  Parking 

Dana-Farber  Cancer  Institute  Research  Building 

Franciscan  Children's  Hospital   II  --  Rehab.  Center 

Harvard  Institutes  of  Medicine  at  English  High 

Harvard  School  of  Public  Health  -  FXB  Building 

Mass  Medical  Examiner's  Building 

New  England  Deaconess  --  MP  Research  Building 

New  England  Medical  Ctr.  --  75  Kneeland  St  -  MP  Amd 

New  England  Medical  Ctr.  --  Parcel  C  --  Garage 

Northeastern  University  --  Classroom  Building 

Northeastern  University  -  Engineering  Science  Bldg 

South  Station  Phase  I  -  Tufts  Intl.  Research  Center 

Spaulding  Rehabilitation  Hospital  -  Relocation 

St.  Elizabeth's  Hospital  Lab 

Tufts  University  -  Mid-Posner  Nutrition  —  Phase  I 


Parking 

Q1 

Recreation 

Q4 

Sports 

Qi 

Recreation 

Q3 

Dormitory 

Q4 

Education 

Q2 

Office 

Q2 

Parking 

Q4 

Research 

Q2 

Clinical 

QI 

Medical  Research 

Q2 

Medical  Research 

QI 

Medical  Research 

Q1 

Medical 

Q2 

Medical 

QI 

Parking 

Q3 

Education 

Q3 

Research 

Q3 

Medical  Research 

Q4 

Clinical 

Q2 

Medical  Research 

QI 

Research 

Q4 

248,500 
90,000 

264,000 
98,000 

550,000 

321,700 
28,280 

1 86,000 

390,667 
57,500 

251,600 
75,666 
27,000 

325,000 
45,000 

147,000 
45,000 
95,000 

380,000 

340,000 
25,000 
40,000 


45 
66 

71 
402 
300 

19 

58 
175 
110 
490 
193 

75 
652 


85 
657 
640 

85 


53  $30,000,000 

802  $135,300,000 

1,390  $90,000,000 

53  $10,000,000 

101  $12,639,000 
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Summary  Table  ~  Active  Projects  by 
Construction  Start  Year  and  Category 

Section  Total 

Major  New  Facilities 

Children's  Museum 

Massport  Terminal  A  Replacement  (old  Eastern) 

Massport  Terminal  E  Modernization  (Intl) 

New  Federal  Courthouse  /  Fan  Pier 

New  State  Courthouse  at  New  Chardon  Street 


Gross  Construction 
Square  jobs 


Permanent 
lobs 


Exhibition 

Q2 

Infrastructure 

Q2 

Infrastructure 

Q2 

Major  New  Facility 

Q2 

Major  New  Facility 

Q4 

10,135 
463,000 

43,000 
500,000 


900 

104 
1,500 


Development 
Cost 


5,765         $916,639,000 


35 

232 

23 

1,200 


$23,000,000 
$235,000,000 

$21,800,000 
$184,000,000 

$75,000,000 


Section  Total 

Midtown 

Emerson  College  Dorm  -  80  Boylston 

Essex  Street  Park  Design 

Filene's  Renovation  /Addition 

Jordan  Marsh  (renovation) 

Lafayette  Place  Mall  (renovation) 

Liberty  Tree  Block/Combat  Zone  Clean-up 


Dormitory 

Infrastructure 

Retail 

Retail 

Retail 

Infrastructure 


Q2 
Q2 
Q2 
Q1 
Q2 
Q3 


1,016,135 


623,000 
240,000 


80 
148 


1,490    $538,800,000 

$10,000,000 
$145,000 

1,400     $12,000,000 

540     $60,000,000 

$5,000,000 


Section  Total 

Neighborhood  Development  and  Investment 

MURAG  (Purity  Supreme)  Retail 


Q2 


863,000 


55,000 


1,940 


$87,145,000 


150  $11,000,000 


Section  Total 

Southwest  Corridor 

Digital  Plant  Redevelopment 

P-3  Retail  Mall  and  Health  Center 

Police  Headquarters 

Renal  Dialysis  Center 

Ruggles  Garage 

Striderite  Plant  Redevelopment 


Industrial 

Q3 

Retail 

Q3 

Major  New  Facility 

Q1 

Medical  Office 

Q3 

Parking 

Q2 

Industrial 

Q3 

60,000 
220,000 
194,000 

33,000 
295,480 


200 
350 


150     $11,000,000 

$1,000,000 

200    $16,000,000 

850     $41,000,000 

70     $4,500,000 

5     $16,000,000 


Section  Total 


1,125 


$78,500,000 


8,372,928 


8,749 


10,809       $1,829,077,60 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 


Gross  Construction      Permanent  Total 

Square  Jobs  Jobs  Development 

feet  Cost 


1995 

Charlestown  Navy  Yard 

CNY  Yard's  End  Biomedical  I 

Biotech 

Q3 

Medford  Street  Bypass  /  CNY  Haul  Road 

Infrastructure 

Q2 

Pier  4  Park,  Charlestown 

Infrastructure 

Q2 

550,000 


950 

1,182 

$200,000,000 

68 

$10,400,000 

2 

$297,000 

Section  Total 

Institutional  and  Biotech 

Boston  College  --  Recreational  Complex  II 
Tufts  University  --  M&V  Infill  Project 
Tufts  University  Nutrition  Center  --Phase  II 


Recreation 

Q2 

Education 

Ql 

Medical  Research 

Q4 

550,000 


90,000 
40,000 


1,020 


66 
102 


1,182    $210,697,000 


225     $7,500,000 
85     $14,200,000 


Section  Total 

Midtown 

Midtown  Improvements  II 


1 30,000 


Infrastructure 


310  $21,700,000 

$9,800,000 


Section  Total 

Neighborhood  Development  and  Investment 

Chinatown  Gateway  Infrastructure 

Southwest  Corridor  Improvements  Infrastructure 


Q2 


$9,800,000 


$220,000 
$1,900,000 


Section  Total 

Planning  and  Zoning 

Consolidated  Development  Review  -  Article  80 

Crosstown  Plan 

Recodification  of  the  Zoning  Code 

Water  Transit  Improvements 


Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Infrastructure  Q3 


$2,120,000 


$5,800,000 


Section  Total 

Southwest  Corridor 

New  Dudley  Street  Phase  II 


Q2 


5  $5,800,000 

$166,000 


Section  Total 


$166,000 


680,000 


1,231 


1,497         $250,283,000 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 

1996 

Institutional  and  Biotech 

Beth  Israel  Southeast  Building  Expansion 
Boston  University  --  Armory  Site  II 
Brigham  &  Women's  --  Academic  &  Research  I 
Harvard  School  of  Public  Health  --  Build.  II  Exp 
New  England  Medical  Ctr.  --  Building  1  -C  Phase  II 


Gross   Construction 

Permanent 

Total 

square                 jobs 

Jobs 

Development 

feet 

Cost 

Clinical 

Q2 

1 80,000 

329 

355 

$45,000,000 

Dormitory 

Q1 

454,000 

332 

91 

$100,000,000 

Office 

Q1 

178,500 

266 

651 

$40,000,000 

Medical  Research 

Q3 

80,527 

256 

211 

$23,000,000 

Clinical 

Ql 

92,000 

168 

181 

$32,800,000 

985,027 

1,351 

1,489 

$240,800,000 

Section  Total 
Midtown 

Commonwealth  Center  -  Parcel  30 
Suffolk  Law  School,  1 1 0-1 20  Tremont  Street 


Commercial 
Education 


Q1 


250,000 


$50,000,000 


Section  Total 


250,000 


$50,000,000 


\nnual  Total 


1,235,027 


2,239         $290,800,000 
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Summary  Table  ~  Active  Projects  by 
Construction  Start  Year  and  Category 

1997 

Charlestown  Navy  Yard 

CNY  Yard's  End  Public  Attraction 


Gross  Construction      Permanent  Total 

square  Jobs  Jobs  Development 


Exhibition 


Section  Total 

Institutional  and  Biotech 

Harvard  University  --  Baker  Library  Renovation 

South  Station  Technopolis 

Tufts  University  --  P-2  North  Posner 


Education 

Ql 

128,000 

Office 

Medical  Research 

Q1 

1 50,000 

321     $10,300,000 
280     $45,200,000 


Section  Total 

Neighborhood  Development  and  Investment 

Boston  Emerging  Industries  Center  @  Crosstown  Biotech 


601  $55,500,000 

$8,100,000 


Section  Total 

Planning  and  Zoning 

Boston  State  Hospital  Master  Plan 


1 ,500,000 


1,900 


$8,100,000 
2,100         $250,000,000 


Section  Total 


1,500,000 


1,900 


2,100         $250,000,000 


1,778,000 


2,285 


2,701  $313,600,000 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 

1998 

Charlestown  Navy  Yard 

CNY  Yard's  End  Biomedical  II 
CNY  Yard's  End  Improvements 


Gross   Construction      Permanent 
Square  jODS  Jobs 

feet 


Biotech 
Infrastructure 


Q2 


Development 
Cost 


1,182  $200,000,000 

$12,300,000 


Section  Total 

Institutional  and  Biotech 

Harvard  School  of  Public  Health  -  Build.  I  Exp 


Medical  Research 


Q1 


1,182         $212,300,000 


257  $29,200,000 


Section  Total 

Neighborhood  Development  and  Investment 

BMIP  Building  Improvements  Industrial 

BMIP  Infrastructure  Improvements  Infrastructure 


257     $29,200,000 


$6,410,000 
$25,060,000 


Section  Total 


$31,470,000 


Annual  Total 


662,000 


1,141 


1,439         $272,970,000 
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Summary  Table  --  Active  Projects  by  Status  Gross   Construction      Permanent  Total 

Construction  Start  Year  and  Category  Squ™  J°bs  Jobs        Development 


1999 

Institutional  and  Biotech 

Boston  University  --  Armory  Arena 

New  England  Medical  Ctr.  -  Building  1-C  Phase  I 

Tufts  University  --  R-1  Parcel 


Sports 

Qi 

500,000 

365 

500 

$100,000,000 

Clinical 

Qi 

125,000 

228 

247 

$44,500,000 

Medical  Research 

Q1 

230,000 

537 

549 

$76,400,000 

Section  Total  855,000               1,130  1,296  $220,900,000 

Planning  and  Zoning 

Circumferential  Transit  Line  Planning  &  Zoning                                                               8,250  500  $1,100,000,000 

Section  Total  8,250  500  $1,100,000,00 


855,000  9,380  1,796       $1,320,900,00 
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Summary  Table  --  Active  Projects  by 
Construction  Start  Year  and  Category 

2000 

Institutional  and  Biotech 

Tufts  University  --  M&V  Complex 


Gross   Construction 

Permanent 

Total 

Square                  j0t,s 

Jobs 

Development 

feet 

Cost 

Medical  Research 


Q1 


1,307         $147,300,000 


Section  Total 


358,000 


1,307  $147,300,000 


Annual  Total 


358,000 


1,076 


1,307  $147,300,000 
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Summary  Table  --  Active  Projects  by  Status                                                              Gross  Construction  Permanent  Total 

Construction  Start  Year  and  Category  Squf^  'obs  Jobs  Development 

leel Cost 

2001 

Institutional  and  Biotech 

New  England  Medical  Ctr.- Wilbur  Theater  Air  Rights  Clinical                              Q1                       140,000  256  276  $49,800,000 

Section  Total  140,000  256  276  $49,800,000 

Annual  Total  140,000  256  276  $49,800,000 
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Summary  Table  ~  Active  Projects  by 
Construction  Start  Year  and  Category 

Unscheduled 

Downtown  and  Back  Bay  Commercial 

Congress  Street  City  Hall  Entry  Improvements 
Congress  Street  Pedestrian  Bridge 


Infrastructure 
Infrastructure 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Development 
Cost 


Section  Total 

Housing 

47  Thorndike 

HUD  Demostration  Disposition  Program 

Hellenic  College  Housing  Development 

Mei  Wah  Village  I,  Chinatown 

St.  Sebastian's  Single  Family  Development 


Office 

Housing 

Housing 

Housing 

Housing 


1 7,040 


$1,000,000,000 
$2,398,000 


Section  Total 

Institutional  and  Biotech 

BioSquare  II  —  Medical  Office  Building  Medical  Office 

BioSquare  III  --  Reseach  &  Hotel  Medical  Research 

BioSquare  IV  -  Garage  Parking 

Boston  University  -  University  Road  Education 

Harvard  University  -  Racquet  Facility  Recreation 

Ma  Pike  Air  Rights  Planning  &  Zoning 

Mass  College  of  Pharm.  -  Dormitory  &  Support  Dormitory 
Mass  College  of  Pharm.  -  Sciences  Addition/Parking         Education 

New  England  Baptist  --  Ambulatory  Care  Medical 

Northeastern  University  --  Ruggles  Street  Garage  Parking 

Northeastern  University  —  West  Campus  Housing  Dormitory 

Wentworth  Institute  -  CDC  I  Education 

Wentworth  Institute  --  CDC  II  Education 

Wentworth  Institute  --  Dormitory  Dormitory 


1 7,040 


$1,002,398,00 


1 60,000 

400 

400 

$31,000,000 

466,500 

1,675 

1,490 

$91,000,000 

325,000 

88 

3 

$13,000,000 

200,000 

159 

105 

$32,700,000 

90,000 

66 

10 

$13,500,000 

71,000 

52 

2 

$26,200,000 

41,000 

21 

63 

$3,700,000 

350,000 

64 

3 

$13,300,000 

161,500 

118 

4 

$24,200,000 

55,000 

40 

138 

$6,000,000 

141,000 

82 

300 

$16,900,000 

40,000 

29 

1 

$6,000,000 

2,101,000 

2,794 

2,519 

$277,500,000 

Section  Total 

Major  New  Facilities 

Prudential  --  Future  Buildout 
Single  Family  Intiative 
South  Bay  Exhibition  Center 


Commercial 

Housing 

Exhibition 


2,953 


530         $600,000,000 


Section  Total 

Midtown 

Hinge  Block  Redevelopment /Zoning 


Planning  &  Zoning 


900,000 


2,953 


530         $600,000,000 
600  $30,000,000 


5  Section  Total 

I1  Neighborhood  Development  and  Investment 

|  Riverfront  R&D  Park  at  Allston  Landing  MAster  Plan  Planning  &  Zoning 

S  South  End  Community  Health  Center  -  RC-9  Clinical 


,650,000 


2,250 


600     $30,000,000 
4,250 


Section  Total 


1,650,000  2,250  4,250 
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Summary  Table  —  Active  Projects  by 
Construction  Start  Year  and  Category 

Planning  and  Zoning 

BMIP  Master  Plan 

Cambridge  Street  South  Zoning 

Central  Artery  Land  User  Plan 

Charlestown  Neighborhood  Zoning 

Dorchester  Neighborhood  Zoning 

East  Boston  Neighborhood  Zoning 

Federal  Empowerment  Zones 

Financial  District  Zoning 

Fort  Point  Channel  Public  Realm  Plan 

Industrial  Development  Plan/EOCD  Grant 

Jamacia  Plain  Neighborhood  Zoning 

Longwood  Medical  Area  Zoning 

Mattapan  /  Franklin  Neighborhood  Zoning 

Mission  Hill  Neighborhood  Zoning 

North  End  Neighborhood  Zoning 

Port  of  Boston  Rail  Connections 

Priority  Growth  Area  Zoning  Article 

South  Boston  Neighborhood  Zoning 

South  End  /  Lower  Roxbury  Development  Policy  Plan 

South  End  Neighborhood  Zoning 

State  Enterprise  Zones 

Stuart  Street  Zoning 

West  Roxbury  Neighborhood  Zoning 


Gross   Construction 

Permanent 

Total 

Square                  jobs 

Jobs 

Development 

feet 

Cost 

Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Infrastructure 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 
Planning  &  Zoning 


Section  Total 

Southwest  Corridor 

Dudley  Square  Business  District  Master  Plan  Planning  &  Zoning 

Ruggles  II  Office 

Ruggles  III  Office 

Ruggles  IV  Hotel 


Section  Total 


Annual  Total 


4,668,040 


8,259 


7,899       $1,909,898,00 
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Summary  Table  -  Active  Projects  by 
Construction  Start  Year  and  Category 


Gross  Construction      Permanent  Total 

Square  j0DS  Jobs  Development 

feet  Cost 


Grand  Total 


23,966,043 


40,512  35,896  $7,698,735,500 
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Summary  Table  —  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Biotech 

1993 

Charlestown  Navy  Yard 

Biotransplant 


Gross   Construction      Permanent 
Square  iODS  Jobs 

feet 


Q3 


35,000 


Total 

Development 

Cost 


$6,400,000 


Section  Total 


$6,400,000 


Annual  Total 

1995 

Charlestown  Navy  Yard 

CNY  Yard's  End  Biomedical  I 


Schematic  Design 


Q3 


550,000 


$6,400,000 


1,182         $200,000,000 


Section  Total 


550,000 


1,182    $200,000,000 


Annual  Total 
1997 
Neighborhood  Development  and  Investment 

Boston  Emerging  Industries  Center  @  Crosstown  Concept  Development 


550,000 


1,182  $200,000,000 


$8,100,000 


Section  Total 


$8,100,000 


Annual  Total 
1998 
Charlestown  Navy  Yard 

CNY  Yard's  End  Biomedical  II 


Concept  Development     Q2 


$8,100,000 


1,182         $200,000,000 


Section  Total 


1,182         $200,000,000 


Annual  Total 


550,000 


1,182         $200,000,000 


Primary  Use  Total 


1,135,000 


1,935 


$414,500,000 
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Summary  Table  ~  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Clinical 

1992 

Institutional  and  Biotech 

Brigham  &  Women's  --  Clinical  Support  Facility 
St.  Elizabeth's  -  St.  Margaret's  Relocation 


Gross   Construction      Permanent 
Square  Jobs  Jobs 

feet 


Development 
Cost 


Construction 

Q1 

268,000 

489 

529 

$67,000,000 

Construction 

Q2 

85,000 

155 

168 

$31,000,000 

Section  Total 


353,000 


$98,000,000 


Annual  Total 
1993 
Institutional  and  Biotech 

Beth  Israel  Hospital  --  Clinical  Center  Phase  I 
Dana-Farber  Cancer  Institute  Clinic  Renovation 
Franciscan  Children's  Hospital  Phase  I 
Shriners  Burns  Institute  --  Replacement  Facility 
Wingate  at  Brighton  —  Nursing  Home 


$98,000,000 


Construction 

Q1 

325,000 

300 

450 

$156,000,000 

Construction 

Q1 

23,890 

45 

25 

$6,300,000 

Construction 

Qi 

33,100 

90 

130 

$5,500,000 

Construction 

Q3 

200,000 

402 

296 

$45,000,000 

Construction 

Q2 

55,000 

70 

110 

$7,900,000 

636,990 

907 

1,011 

$220,700,000 

Section  Total 
Southwest  Corridor 

Whittier  Street  Health  Center  -  Repair 


Q2 


$100,000 


Section  Total 


40,000 


79 


$100,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Franciscan  Children's  Hospital   II  --  Rehab.  Center 
Spaulding  Rehabilitation  Hospital  -  Relocation 


Contract  Documents        QI 
Concept  Development     Q2 


676,990 


57,500 
340,000 


110 
640 


1,090         $220,800,000 


261 
1,390 


$16,500,000 
$90,000,000 


Section  Total 


397,500 


1,651  $106,500,000 


Annual  Total 
1996 
Institutional  and  Biotech 

Beth  Israel  Southeast  Building  Expansion 

New  England  Medical  Ctr.  -  Building  1-C  Phase  II 


Schematic  Design 
Schematic  Design 


Q2 
Q1 


397,500 


1 80,000 
92,000 


329 
168 


7,65/ 


355 
181 


$106,500,000 


$45,000,000 
$32,800,000 


Section  Total 


272,000 


$77,800,000 


Annual  Total 
1999 
Institutional  and  Biotech 

New  England  Medical  Ctr.  --  Building  1-C  Phase  III 


Concept  Development     QI 


272,000 


125,000 


$77,800,000 


$44,500,000 


Section  Total 


247  $44,500,000 


Annual  Total 

2001 

Institutional  and  Biotech 

New  England  Medical  Ctr.-  Wilbur  Theater  Air  Rights 


Concept  Development     Q1 


125,000 


1 40,000 


247 


$44,500,000 


256  276  $49,800,000 
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Summary  Table  ~  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Section  Total 


Gross   Construction      Permanent  Total 

Square  Jobs  Jobs  Development 

feet  cost 


$49,800,000 


Annual  Total 

Unscheduled 

Neighborhood  Development  and  Investment 

South  End  Community  Health  Center  -  RC-9  Concept  Development 


$49,800,000 


Annual  Total 


Primary  Use  Total 


1,964,490 


4,497         $597,400,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Commercial 

1996 
Midtown 

Commonwealth  Center  --  Parcel  30 


Gross   Construction 
square  Jobs 


Permanent 
Jobs 


Development 
Cost 


Schematic  Design 


Section  Total 


Annual  Total 
Unscheduled 
Major  New  Facilities 

Prudential  --  Future  Buildout 


Design  Review 


Section  Total 


Annual  Total 


Primary  Use  Total 
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Summary  Table  —  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Dormitory 

1992 

Institutional  and  Biotech 

Boston  College  --  Dormitory  and  Dining  -  Phase  I 


Gross  Construction      Permanent  Total 

Square  jobs  J°bs  Development 


Construction  Q3 


$34,000,000 


Section  Total 


272,500 


40  $34,000,000 


Annual  Total 

1994 

Institutional  and  Biotech 

Boston  University  --  Armory  Site  I 


Concept  Development     Q4 


272,500 


550,000 


40 


$34,000,000 


110         $100,000,000 


Section  Total 
Midtown 

Emerson  College  Dorm  -  80  Boylston 


550,000 


Schematic  Design  Q2 


110         $100,000,000 
$10,000,000 


Section  Total 


$10,000,000 


Annual  Total 
1996 
Institutional  and  Biotech 

Boston  University  —  Armory  Site  II 


Concept  Development     Q1 


550,000 


454,000 


110  $110,000,000 


Section  Total 


91  $100,000,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

Mass  College  of  Pharm.  —  Dormitory  &  Support 
Northeastern  University  —  West  Campus  Housing 
Wentworth  Institute  -  Dormitory 


Primary  Use  Total 


1,549,000 


1,136 


91 


f  100,000,000 


Concept  Development 

71 ,000 

52 

2 

$26,200,000 

Concept  Development 

161,500 

118 

4 

$24,200,000 

Concept  Development 

40,000 

29 

1 

$6,000,000 

Section  Total 

272,500 

199 

7 

$56,400,000 

Annual  Total 

272,500 

199 

7 

$56,400,000 

248  $300,400,000 
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Summary  Table  —  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Education 

1991 

Institutional  and  Biotech 

Boston  Public  Library 


Gross   Construction      Permanent 
Square  jobs  Jobs 

feet 


Q4 


Development 
Cost 


$20,000,000 


Section  Total 


$20,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Boston  University  —  School  of  Management 
Northeastern  University  --  Classroom  Building 


Contract  Documents 
Contract  Documents 


Q2 
Q3 


321,700 
45,000 


$20,000,000 


$75,000,000 


Section  Total 


366,700 


$75,000,000 


Annual  Total 
1995 
Institutional  and  Biotech 

Tufts  University  -  M&V  Infill  Project 


Concept  Development     Q1 


366,700 


40,000 


$75,000,000 


$14,200,000 


Section  Total 


40,000 


$14,200,000 


Annual  Total 
1996 
Midtown 

Suffolk  Law  School,  1 1 0-1 20  Tremont  Street 


40,000 


Concept  Development     Q1 


$14,200,000 


$50,000,000 


Section  Total 


250,000 


$50,000,000 


Annual  Total 
1997 
Institutional  and  Biotech 

Harvard  University  --  Baker  Library  Renovation 


Schematic  Design 


Qi 


250,000 


128,000 


$50,000,000 


510,300,000 


Section  Total 


128,000 


$10,300,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

Boston  University  —  University  Road  Schematic  Design 

Mass  College  of  Pharm.  --  Sciences  Addition/Parking  Concept  Development 

Wentworth  Institute  --  CDC  I  Concept  Development 

Wentworth  Institute  --  CDC  II  Concept  Development 


128,000 


Primary  Use  Total 


1,221,700 


(10,300,000 


200,000 

159 

105 

$32,700,000 

41,000 

21 

63 

$3,700,000 

55,000 

40 

138 

$6,000,000 

141,000 

82 

300 

$16,900,000 

Section  Total 

437,000 

302 

606 

$59,300,000 

Annual  Total 

437,000 

302 

606 

$59,300,000 

2,352  $228,800,000 
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Summary  Table  ~  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Exhibition 

1993 

Major  New  Facilities 

The  New  Boston  Garden  Arena 


Q2 


Gross   Construction      Permanent 
Square  j0[,s  Jobs 

feet 


Development 
Cost 


350         $160,000,000 


Section  Total 


350         $160,000,000 


Annual  Total 
1994 
Major  New  Facilities 

Children's  Museum 


Contract  Documents        Q2 


725,000 


10,135 


350 


•  160,000,000 


$23,000,000 


Section  Total 


10,135 


$23,000,000 


Annual  Total 

1997 

Charlestown  Navy  Yard 

CNY  Yard's  End  Public  Attraction 


Concept  Development 


10,135 


$23,000,000 


Section  Total 


Annual  Total 
Unscheduled 
Major  New  Facilities 

South  Bay  Exhibition  Center 


Concept  Development 


900,000 


2,953 


Primary  Use  Total 


1,635,135 


530         $600,000,000 


Section  Total 

900,000 

2,953 

530 

$600,000,000 

Annual  Total 

900,000 

2,953 

530 

$600,000,000 

915  $783,000,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Hotel 

1993 

Midtown 

Swissotel  (renovation) 


Q1 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

Jobs 

Development 

feet 

Cost 

$20,000,000 


Section  Total 


600,000 


$20,000,000 


Annual  Total 
1994 
Downtown  and  Back  Bay  Commercial 

Custom  House  Hotel 


600,000 


Concept  Development     Q4 


$20,000,000 


300    $100,000,000 


Section  Total 


316,000 


300         $100,000,000 


Annual  Total 

Unscheduled 
Southwest  Corridor 

Ruggles  IV 


316,000 


300  $100,000,000 


Concept  Development 


Section  Total 


Annual  Total 


Primary  Use  Total 


(120,000,000 
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Summary  Table  —  Active  Projects  by 
Pri-nary  Use,  Construction  Start  Year 
an     ,'ategory 

Primary  Use:  Housing 

1992 

Southwest  Corridor 

Youth  Build  Boston 


Gross  Construction      Permanent  Total 

Square  JoDS  Jobs  Development 


Q3 


$800,000 


Section  Total 


$800,000 


Annual  Total 
1993 
Housing 

Habitat  for  Humanity 

NE  Shelter  for  Homeless  Veterans  -  SRO 

Oak  Terrace,  Chinatown 

Winston  Lucerne 


/ 1,000 


Construction 
Construction 
Construction 
Construction 


Q4 
Q1 
Q3 
Q2 


$800,000 


$200,000 


$12,740,900 
$6,800,000 


Section  Total 


109,637 


$19,740,900 


Annual  Total 
1994 
Charlestown  Navy  Yard 

CNY  Building  104  Housing 


Q1 


709,6.37 


45,400 


$19,740,900 


1              $5,300,000 

1              $5,300,000 

$719,000 

1              $4,000,000 

35           $27,000,000 

$44,958,600 

$2,200,000 

2             $8,500,000 

Section  Total 

Housing 

CAB,  Roxbury 

Lewis  Mall,  East  Boston 

Lowell  Square  Housing 

Mission  Main  Revitalization  Project 

Roxbury  Infill  Housing  Development 

St.  Cecilia's,  Fenway 


Concept  Development  Q4 

Contract  Documents  Q1 

Contract  Documents  Q4 

Schematic  Design  Q4 

Contract  Documents  Q3 

Contract  Documents  Q2 


45,400 


30,000 
240,000 
950,000 

24,000 


4 

15 

150 

360 

9 

44 


1 ,244,000 


$87,377,600 


Annual  Total 

1,289,400                  607 

39            $92,677,600 

Unscheduled 

!  Housing 

HUD  Demostration  Disposition  Program 

Concept  Development 

$1,000,000,000 

Hellenic  College  Housing  Development 

Concept  Development 

Mei  Wah  Village  I,  Chinatown 

Concept  Development 

1 7,040                     1 2 

$2,398,000 

St.  Sebastian's  Single  Family  Development 

Concept  Development 

Section  Total 

1  7,040                     1 2 

$1,002,398,00 

f  Major  New  Facilities 

|  Single  Family  Intiative 

Concept  Development 

I  Section  Total 

A  Annual  Total 

77,040                     12 

$1,002,398,00 

"Primary  Use  Total 

1,427,077                   740 

46       $1,115,616,50 

I 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Industrial 

1994 

Southwest  Corridor 

Digital  Plant  Redevelopment 
Striderite  Plant  Redevelopment 


Gross   Construction      Permanent  Total 

Square  jobs  Jobs  Development 

feet  Cost 


Concept  Development     Q3 
Concept  Development     Q3 


$1,000,000 


Section  Total 


60,000 


$1,000,000 


Annual  Total 

1998 

Neighborhood  Development  and  Investment 

BMIP  Building  Improvements  Concept  Development 


60,000 


$1,000,000 


$6,410,000 


Section  Total 


$6,410,000 


$6,410,000 


Primary  Use  Total 


$7,410,000 
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Summary  Table  ~  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Infrastructure 

1992 

Institutional  and  Biotech 

South  Station  Intermodal  Transportation  Facility 


Gross   Construction      Permanent  Total 

Square  Jobs  Jobs  Development 


Construction 


Q4 


250,000 


36  $75,000,000 


Section  Total 

Neighborhood  Development  and  Investment 

Charlestown  Streets  Construction 


Q2 


$75,000,000 
$6,505,000 


Section  Total 


$6,505,000 


Annual  Total 
1993 
Charlestown  Navy  Yard 

CNY  Building  Stabilization 


Construction  Q3 


$81,505,000 


$529,000 


Section  Total 

Midtown 

Midtown  Improvements  I 


Construction  Q3 


$529,000 
$2,332,000 


Section  Total 


$2,332,000 


Annual  Total 
1994 
Charlestown  Navy  Yard 

CNY  Gate  6  and  First  Avenue  Extension 


Schematic  Design  Q1 


$2,861,000 


$2,300,000 


Section  Total 

Downtown  and  Back  Bay  Commercial 

Custom  House  District  Improvements 


Schematic  Design  Q2 


$2,300,000 
$1,786,000 


Section  Total 
i  Major  New  Facilities 

'  Massport  Terminal  A  Replacement  (old  Eastern) 
i  Massport  Terminal  E  Modernization  (Intl) 


Schematic  Design  Q2  463,000  900 

Schematic  Design  Q2  43,000  104 


$1,786,000 


232         $235,000,000 
23  $21,800,000 


Section  Total 

l  Midtown 

I  Essex  Street  Park  Design 
Liberty  Tree  Block/Combat  Zone  Clean-up 

Concept  Development 
Concept  Development 

Q2 
Q3 

506,000                1 ,004 

255 

$256,800,000 

$145,000 
$5,000,000 

Section  Total 

$5,145,000 

/Annual  Total 

1995 
( Charlestown  Navy  Yard 

I  Medford  Street  Bypass  /  CNY  Haul  Road 
I  Pier  4  Park,  Charlestown 

Concept  Development 
Unknown 

Q2 
Q2 

506,000                1,057 

68 

2 

255 

$266,031,000 

$10,400,000 
$297,000 

'  Section  Total 

> 

70 
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Summary  Table  --  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Midtown 

Midtown  Improvements  II 


Concept  Development 


Gross   Construction      Permanent 
Square  jobs  Jobs 

feet 


Total 

Development 

Cost 


$9,800,000 


Section  Total 

Neighborhood  Development  and  Investment 

Chinatown  Gateway  Schematic  Design  Q2 

Southwest  Corridor  Improvements  Concept  Development 


$9,800,000 


$220,000 
$1,900,000 


Section  Total 
Planning  and  Zoning 

Water  Transit  Improvements 


Concept  Development     Q3 


$2,120,000 


$5,800,000 


Section  Total 

Southwest  Corridor 

New  Dudley  Street  Phase  II 


Q2 


$5,800,000 


5166,000 


Section  Total 


$166,000 


Annual  Total 

1998 

Charlestown  Navy  Yard 

CNY  Yard's  End  Improvements 


Concept  Development 


$28,583,000 


$12,300,000 


Section  Total 

Neighborhood  Development  and  Investment 

BMIP  Infrastructure  Improvements 


Concept  Development 


$1  2,300,000 
$25,060,000 


Section  Total 


$25,060,000 


Annual  Total 

Unscheduled 

Downtown  and  Back  Bay  Commercial 

Congress  Street  City  Hall  Entry  Improvements 
Congress  Street  Pedestrian  Bridge 


Schematic  Design 
Concept  Development 


$37,360,000 


Section  Total 

Planning  and  Zoning 

Port  of  Boston  Rail  Connections 


Concept  Development 


Primary  Use  Total 


1,648 


296  $416,340,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Major  New  Facility 

1994 

Major  New  Facilities 

New  Federal  Courthouse  /  Fan  Pier 

New  State  Courthouse  at  New  Chardon  Street 


Contract  Documents        Q2 
Concept  Development     Q4 


Gross   Construction      Permanent 
Square  i0^s  Jobs 

feet 


500,000 


1,500 


Development 
Cost 


1,200         $184,000,000 
$75,000,000 


Section  Total 

Southwest  Corridor 

Police  Headquarters 


1,500 


Contract  Documents        Q1 


Primary  Use  Total 


1,850 


1,200         $259,000,000 


$41,000,000 


Section  Total 

1 94,000 

350 

850 

$41,000,000 

Annual  Total 

694,000 

1,850 

2,050 

$300,000,000 

2,050  $300,000,000 
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Summary  Table  -  Active  Projects  by  Status  cCross  Construction      Permanent 

'      '"  '"  Uevelopi 

Cost 


Primary  Use,  Construction  Start  Year  Squf^et  J°bs  Jobs        Development 


and  Category  

Primary  Use:  Manufacturing 

1992 

Institutional  and  Biotech 

Genzyme  Construction  Q2  160,000  300  200  $85,000,000 


Section  Total 

1  60,000 

300 

200 

$85,000,000 

Annual  Total 

160,000 

300 

200 

$85,000,000 

Primary  Use  Total  160,000  300  200  $85,000,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Medical 

1992 

Institutional  and  Biotech 

New  England  Deaconess  Hospital  --  Clinical  Facility 
New  England  Medical  Ctr.  --  Building  1-C  Phase  I 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Development 
Cost 


Construction 
Construction 


Q2 
Q3 


330,736 
442,219 


652 
300 


604 
455 


$140,000,000 
$125,000,000 


Section  Total 
Annual  Total 

1994 

Institutional  and  Biotech 

New  England  Deaconess  --  MP  Research  Building  Design  Review 

New  England  Medical  Ctr.  -  75  Kneeland  St  -  MP  Amd    Design  Review 


772,955 


1,059         $265,000,000 


Q2 
Q1 


772,955 


325,000 
45,000 


1,059  $265,000,000 


$1  75,000,000 
$1,500,000 


Section  Total 


370,000 


605         $176,500,000 


Annual  Total 
Unscheduled 
Institutional  and  Biotech 

New  England  Baptist  --  Ambulatory  Care 


370,000 


605  $176,500,000 


Concept  Development 


Section  Total 


Annual  Total 


Primary  Use  Total 


1,142,955 


1,604 


1,664  $441,500,000 


Tuesday,  December  21,  1993        9:04:25  AM     Page   15 


Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Medical  Office 

1994 

Southwest  Corridor 

Renal  Dialysis  Center 


Contract  Documents 


Q3 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


33,000 


Development 
Cost 


$4,500,000 


Section  Total 


33,000 


$4,500,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

BioSquare  II  —  Medical  Office  Building 


Concept  Development 


33,000 


1 60,000 


Primary  Use  Total 


193,000 


$4,500,000 


$31,000,000 


Section  Total 

1 60,000 

400 

400 

$31,000,000 

Annual  Total 

160,000 

400 

400 

$31,000,000 

$35,500,000 


Tuesday,  December  21,  1993        9:04:25  AM     Page   16 


Summary  Table  ~  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Medical  Research 

1992 

Institutional  and  Biotech 

Massachusetts  General  Hospital  —  Tower  II  Project 


Gross  Construction      Permanent  Total 
Scluare                  jobs                 i°b5          Development 
Cost 


feet 


Construction 


Q1 


1 100,000,000 


Section  Total 


316,000 


227         $100,000,000 


Annual  Total 
1993 
Institutional  and  Biotech 

Mass  College  of  Pharmacy  -   Dorm  /  Academic 


316,000 


Q3 


227 


$100,000,000 


$39,000,000 


Section  Total 


171,251 


$39,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Harvard  Institutes  of  Medicine  at  English  High 
Harvard  School  of  Public  Health  -  FXB  Building 
Mass  Medical  Examiner's  Building 
South  Station  Phase  I  -  Tufts  Intl.  Research  Center 
St.  Elizabeth's  Hospital  Lab 


171,251 


$39,000,000 


Design  Review 

Q2 

251,600 

490 

600 

$75,000,000 

Contract  Documents 

Q1 

75,666 

193 

160 

$23,000,000 

Contract  Documents 

Q1 

27,000 

75 

12 

$5,500,000 

Schematic  Design 

Q4 

380,000 

657 

802 

$135,300,000 

Contract  Documents 

Q1 

25,000 

85 

53 

$10,000,000 

Section  Total 


759,266 


1,627  $248,800,000 


Annual  Total 
1995 
Institutional  and  Biotech 

Tufts  University  Nutrition  Center  --Phase  II 


759,266 


Concept  Development     Q4 


7,627         $248,800,000 


Section  Total 


Annual  Total 
1996 
Institutional  and  Biotech 

Harvard  School  of  Public  Health  --  Build.  II  Exp 


Concept  Development     Q3 


$23,000,000 


Section  Total 


3,527 


$23,000,000 


Annual  Total 

1997 

Institutional  and  Biotech 

Tufts  University  -  P-2  North  Posner 


Concept  Development     Q1 


150,000 


$23,000,000 


$45,200,000 


Section  Total 


1 50,000 


$45,200,000 


■\  Annual  Total 
1  1998 

I  Institutional  and  Biotech 

f  Harvard  School  of  Public  Health  --  Build.  I  Exp 


Concept  Development     Q1 


112,000 


$45,200,000 


257  $29,200,000 


Section  Total 


$29,200,000 
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Summary  Table  --  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Annual  Total 
1999 
Institutional  and  Biotech 

Tufts  University  --  R-1  Parcel 


Gross   Construction      Permanent 
square  Jobs  J°bs 

feet 


Concept  Development    Q1 


1 12,000 


230,000 


Development 
Cost 


$29,200,000 


$76,400,000 


Section  Total 


$76,400,000 


Annual  Total 

2000 

Institutional  and  Biotech 

Tufts  University  -  M&V  Complex 


Concept  Development     Q1 


358,000 


1,076 


$76,400,000 


1,307         $147,300,000 


Section  Total 


358,000 


1,307         $147,300,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

BioSquare  III  --  Reseach  &  Hotel 


358,000 


Concept  Development 


1,675 


1,307  $147,300,000 


1,490  $91,000,000 


Section  Total 


466,500 


1,675 


1,490  $91,000,000 


Annual  Total 


1,675 


1,490  $91,000,000 


Primary  Use  Total 


6,209 


6,098         $799,900,000 
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Summary  Table  ~  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Office 

1992 

Institutional  and  Biotech 

Joslin  Diabetes  Center  --  Research  and  Clinic  Exp. 


Gross   Construction      Permanent 
Square  iQ^s  Jobs 

feet 


Construction  Q2 


84,230 


192 


Total 

Development 

Cost 


$28,000,000 


Section  Total 

Southwest  Corridor 

Ruggles  I  --  Registry  of  Motor  Vehicles  &  Plaza 


Construction  Q3 


84,230 
165,000 


192  $28,000,000 

550  $31,000,000 


Section  Total 


165,000 


550 


$31,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Brigham  &  Women's  -  Medical  Research  Building  Schematic  Design  Q2 


249,230 


742 


$59,000,000 


$4,000,000 


Section  Total 


28,280 


$4,000,000 


Annual  Total 
1996 
Institutional  and  Biotech 

Brigham  &  Women's  --  Academic  &  Research  I 


Concept  Development     Q1 


28,280 


178,500 


$4,000,000 


$40,000,000 


Section  Total 


178,500 


$40,000,000 


Annual  Total 
1997 
Institutional  and  Biotech 

South  Station  Technopolis 


178, S00 


Concept  Development 


$40,000,000 


Section  Total 


Annual  Total 
Unscheduled 
Housing 

47  Thorndike 


Concept  Development 


Section  Total 

Southwest  Corridor 

Ruggles  II 
Ruggles  III 


Concept  Development 
Concept  Development 


Section  Total 


Annual  Total 


I  Primary  Use  Total 


456,010  688  1,522  $103,000,000 
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Summary  Table  --  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Parking 

1994 

Institutional  and  Biotech 

Boston  College  --  Parking  Garage 
Children's  Hospital  --  Replacement  Parking 
New  England  Medical  Ctr.  -  Parcel  C  -  Garage 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Contract  Documents        Q1 
Schematic  Design  Q4 

Design  Review  Q3 


Total 

Development 

Cost 


248,500 

45 

21 

$12,000,000 

1 86,000 

58 

2 

$1  7,200,000 

147,000 

27 

21 

$6,500,000 

Section  Total 

Southwest  Corridor 

Ruggles  Garage 


Schematic  Design 


Q2 


581,500 


295,480 


$35,700,000 


$16,000,000 


Section  Total 


295,480 


$16,000,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

BioSquare  IV  —  Garage 

Northeastern  University  --  Ruggles  Street  Garage 


Concept  Development 
Concept  Development 


876,980 


325,000 
350,000 


Primary  Use  Total 


1,551,980 


$51,700,000 


3     $13,000,000 
3     $13,300,000 


Section  Total 

675,000 

152 

6 

$26,300,000 

Annual  Total 

675,000 

152 

6 

$26,300,000 

$78,000,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Planning  &  Zoning 

1992 

Planning  and  Zoning 

Neighborhood  Business  Development 


Gross  Construction      Permanent  Total 

Square  j0bs  Jobs  Development 

feet  Cost 


Section  Total 


Annual  Total 
1995 
Planning  and  Zoning 

Consolidated  Development  Review  -  Article  80 

Crosstown  Plan 

Recodification  of  the  Zoning  Code 


Concept  Development 
Concept  Development 
Concept  Development 


Section  Total 
Annual  Total 
1999 
Planning  and  Zoning 

Circumferential  Transit  Line 


Concept  Development 


500      $1,100,000,000 


Section  Total 


500       $1,100,000,00 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

Ma  Pike  Air  Rights 


500       $1,100,000,00 


Concept  Development 


Section  Total 

Midtown 

Hinge  Block  Redevelopment /Zoning 


Concept  Development 


$30,000,000 


Section  Total 

Neighborhood  Development  and  Investment 

Riverfront  R&D  Park  at  Allston  Landing  MAster  Plan  Concept  Development 


600  $30,000,000 


1,650,000 


Section  Total 

Planning  and  Zoning 

BMIP  Master  Plan 

Cambridge  Street  South  Zoning 

Central  Artery  Land  User  Plan 

Charlestown  Neighborhood  Zoning 

Dorchester  Neighborhood  Zoning 

East  Boston  Neighborhood  Zoning 

Federal  Empowerment  Zones 

Financial  District  Zoning 

Fort  Point  Channel  Public  Realm  Plan 

Industrial  Development  Plan/EOCD  Grant 

Jamacia  Plain  Neighborhood  Zoning 


2,250 


4,250 


Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Longwood  Medical  Area  Zoning 

Mattapan  /  Franklin  Neighborhood  Zoning 

Mission  Hill  Neighborhood  Zoning 

North  End  Neighborhood  Zoning 

Priority  Growth  Area  Zoning  Article 

South  Boston  Neighborhood  Zoning 

South  End  /  Lower  Roxbury  Development  Policy  Plan 

South  End  Neighborhood  Zoning 

State  Enterprise  Zones 

Stuart  Street  Zoning 

West  Roxbury  Neighborhood  Zoning 


Status 

Gross   Construction 
square                  Jobs 
feet 

Permanent 
Jobs 

Total 

Development 

Cost 

Concept  De 

velopment 

Concept 
Concept 
Concept 
Concept 
Concept 
Concept 
Concept 
Concept 
Concept 
Concept 


Development 
Development 
Development 
Development 
Development 
Development 
Development 
Development 
Development 
Development 


Section  Total 

Southwest  Corridor 

Dudley  Square  Business  District  Master  Plan 


Concept  Development 


Section  Total 


Annual  Total 


1,650,000 


4,850  $30,000,000 


Primary  Use  Total 


1,650,000 


10,750 


5,350       $1,130,000,00 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Recreation 

1994 

Institutional  and  Biotech 

Boston  College  --  Recreational  Complex  I 
Boston  College  -  Student  Center 


Gross  Construction      Permanent 
Square  j0bs  Jobs 

feet 


Concept  Development     Q4 
Schematic  Design  Q3 


90,000 
98,000 


225 
245 


Development 
Cost 


$7,500,000 
$7,000,000 


Section  Total 


188,000 


$14,500,000 


Annual  Total 
1995 
Institutional  and  Biotech 

Boston  College  --  Recreational  Complex  I 


Concept  Development     Q2 


188,000 


90,000 


$14,500,000 


$7,500,000 


Section  Total 


90,000 


$7,500,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

Harvard  University  --  Racquet  Facility 


Concept  Development 


90,000 


Primary  Use  Total 


368,000 


$7,500,000 


$13,500,000 


Section  Total 

90,000 

66 

10 

$13,500,000 

Annual  Total 

90,000 

66 

10 

$13,500,000 

$35,500,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Research 

1993 

Institutional  and  Biotech 

Beth  Israel  Hospital  -  Research  North 


Gross   Construction 
square  Jobs 

feet 


Permanent 
Jobs 


Q1 


114,120 


Total 

Development 

Cost 


$20,000,000 


Section  Total 


114,120 


$20,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Dana-Farber  Cancer  Institute  Research  Building 
Northeastern  University  --  Engineering  Science  Bid 
Tufts  University  --  Mid-Posner  Nutrition  -  Phase  I 


Schematic  Design  Q2 

Contract  Documents        Q3 
Concept  Development     Q4 


114,120 


390,667 
95,000 
40,000 


175 
85 


$20,000,000 


420    $106,000,000 

53     $30,000,000 

101     $12,639,000 


Section  Total 


525,667 


574         $148,639,000 


Annual  Total 
1997 
Planning  and  Zoning 

Boston  State  Hospital  Master  Plan 


Concept  Development 


1 ,500,000 


1,900 


574 


$148,639,000 


2,100         $250,000,000 


Section  Total 


1,500,000 


1,900 


2,100         $250,000,000 


Annual  Total 


1,500,000 


1,900 


2,100         $250,000,000 


Primary  Use  Total 


2,139,787 


2,884         $418,639,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Retail 

1991 

Retail/Commercial/Hotel 

Prudential  Phase  I  --  Retail 


Construction 


Q4 


Gross   Construction      Permanent  Total 

square  Jobs  J°bs  Development 

feet  Cost 


$65,000,000 


Section  Total 


274,365 


445  $65,000,000 


Annual  Total 
1994 
Midtown 

Filene's  Renovation  /  Addition 
Jordan  Marsh  (renovation) 
Lafayette  Place  Mall  (renovation) 


274,365 


445 


$65,000,000 


Concept  Development 

Q2 

Construction 

Q1 

623,000 

80 

1,400 

$12,000,000 

Contract  Documents 

Q2 

240,000 

148 

540 

$60,000,000 

[ 

863,000 

228 

1,940 

$72,000,000 

Contract  Documents 

Q2 

55,000 

93 

150 

$11,000,000 

Section  Total 

Neighborhood  Development  and  Investment 

MURAC  (Purity  Supreme) 


Section  Total 

Southwest  Corridor 

P-3  Retail  Mall  and  Health  Center 


Schematic  Design 


Q3 


55,000 


220,000 


Primary  Use  Total 


1,412,365 


150  $11,000,000 

200  $16,000,000 


Section  Total 

220,000 

200 

200 

$16,000,000 

Annual  Total 

1,138,000 

521 

2,290 

$99,000,000 

$164,000,000 
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Summary  Table  -  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Sports 

1993 

Southwest  Corridor 

School  Track 

Status 

Gross 

Square 

feet 

Construction 
lobs 

Permanent 
jobs 

Total     ; 
Development 
Cost 

Construction 

Q4 

1 26,000 

140 

25 

$1  7,000,000 

Section  Total 

126,000 

140 

25 

$17,000,000 

Annual  Total 

1994 

rharlpstown  Navv  Yard 

126,000 

740 

25 

$17,000,000 

Courageous  Sailing  Center 


Schematic  Design  Q3 


$230,000 


Section  Total 

Institutional  and  Biotech 

Boston  College  —  Stadium 


Schematic  Design  Q1 


264,000 


$230,000 
75  $7,000,000 


Section  Total 


75 


$7,000,000 


Annual  Total 

1999 

Institutional  and  Biotech 

Boston  University  —  Armory  Arena 


Concept  Development     Q1 


264,000 


500,000 


Primary  Use  Total 


890,000 


75 


$7,230,000 


500         $100,000,000 


Section  Total 

500,000 

365 

500 

$100,000,000 

Annual  Total 

500,000 

365 

500 

$100,000,000 

600  $124,230,000 
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Summary  Table  --  Active  Projects  by 
Primary  Use,  Construction  Start  Year 
and  Category 


Gross   Construction      Permanent 
Square  jq^j  Jobs 

feet 


Total 

Development 

Cost 


23,966,043 


35,896  $7,698,735,500 
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Summary  Table  ~  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  jODS  Jobs 

feet 


Development 
Cost 


BRA  Planning  District:  Allston/Brighton 

1992 

Institutional  and  Biotech 

Boston  College  --  Dormitory  and  Dining  --  Phase  I  Construction 

Cenzyme  Construction 

St.  Elizabeth's  -  St.  Margaret's  Relocation  Construction 


Q3 
Q2 
Q2 


272,500 
1  60,000 
85,000 


203 

300 
155 


7994 

Institutional  and  Biotech 

Boston  College  --  Parking  Garage 

Boston  College  -  Recreational  Complex  I 

Boston  College  --  Stadium 

Boston  College  --  Student  Center 

Boston  University  --  Armory  Site  I 

Boston  University  —  School  of  Management 

Franciscan  Children's  Hospital   II  --  Rehab.  Center 

St.  Elizabeth's  Hospital  Lab 


Contract  Documents  Q1 

Concept  Development  Q4 

Schematic  Design  Q1 

Schematic  Design  Q3 

Concept  Development  Q4 

Contract  Documents  Q2 

Contract  Documents  Q1 

Contract  Documents  Q1 


248,500 
90,000 

264,000 
98,000 

550,000 

321,700 
57,500 
25,000 


45 
66 

71 
402 
300 
110 

85 


40 
200 
168 


$34,000,000 
$85,000,000 
$31,000,000 


Section  Total 

517,500 

658 

408 

$150,000,000 

Annual  Total 

517,500 

65S 

408 

$150,000,000 

1993 

Institutional  and  Biotech 

Franciscan  Children's  Hospital  Phase  I 

Construction 

Q1 

33,100 

90 

130 

$5,500,000 

Wingate  at  Brighton  -  Nursing  Home 

Construction 

Q2 

55,000 

70 

110 

$7,900,000 

Section  Total 

88,100 

160 

240 

$13,400,000 

Annual  Total 

88,100 

760 

240 

$13,400,000 

21 
225 

75 
245 
110 
480 
261 

53 


$12,000,000 

$7,500,000 

$7,000,000 

$7,000,000 

$100,000,000 

$75,000,000 

$16,500,000 

$10,000,000 


Section  Total 


1,654,700 


1,079 


1,470         $235,000,000 


Annual  Total 

1995 

Institutional  and  Biotech 


1,654,700 


1,079 


1,470 


$235,000,000 


Boston  College  --  Recreational  Complex  II 

Concept  Development 

Q2 

90,000 

66 

225 

$7,500,000 

Section  Total 

90,000 

66 

225 

$7,500,000 

Annual  Total 

90,000 

66 

225 

$7,500,000 

1996 

I  Institutional  and  Biotech 

1  Boston  University  --  Armory  Site  II 

Concept  Development 

Q1 

454,000 

332 

91 

$100,000,000 

1  Section  Total 

454,000 

332 

91 

$100,000,000 

^Annual  Total 

454,000 

332 

91 

$100,000,000 

1999 

I  Institutional  and  Biotech 

I  Boston  University  --  Armory  Arena 

Concept  Development 

Qi 

500,000 

365 

500 

$100,000,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Total 

Development 

Cost 


Section  Total 


500,000 


500 


1 100,000,000 


Annual  Total 

Unscheduled 
Housing 

St.  Sebastian's  Single  Family  Development 


Concept  Development 


500,000 


500         $100,000,000 


Section  Total 

Institutional  and  Biotech 

Boston  University  -  University  Road 
Harvard  University  —  Racquet  Facility 


Schematic  Design 
Concept  Development 


200,000 
90,000 


159 
66 


105 
10 


$32,700,000 
$13,500,000 


Section  Total 

Neighborhood  Development  and  Investment 

Riverfront  R&D  Park  at  Allston  Landing  MAster  Plan  Concept  Development 


290,000 


2,250 


4,250 


$46,200,000 


Section  Total 


1,650,000 


4,250 


Annual  Total 


1,940,000 


2,475 


4,365 


$46,200,000 


BRA  Planning  District  Total 


5,135 


7,299         $652,100,000 
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Summary  Table  -  Active  Projects  by  BRA 
Planning  District,  Construction  Start  Year 
and  Category 


Gross  Construction      Permanent 
Square  j0bs  Jobs 

feet 


Development 
Cost 


BRA  Planning  District:  Back  Bay/Beacon  Hill 

1991 

Institutional  and  Biotech 

Boston  Public  Library  Construction 


Q4 


250 


110 


$20,000,000 


Section  Total 

Retail/Commercial/Hotel 

Prudential  Phase  I  --  Retail 


Q4 


274,365 


250       110     $20,000,000 
253       445     $65,000,000 


Section  Total 


253 


445 


$65,000,000 


Annual  Total 

Unscheduled 
Major  New  Facilities 

Prudential  --  Future  Buildout 


274,365 


503 


Design  Review 


555 


$85,000,000 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


274,365 


$85,000,000 
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Summary  Table  --  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


BRA  Planning  District:  Central 

1992 

Institutional  and  Biotech 

Massachusetts  General  Hospital  -  Tower  II  Project 
South  Station  Intermodal  Transportation  Facility 


Gross  Construction      Permanent 
Square  j0bs  Jobs 

feet 


Total 

Development 

Cost 


Construction 

Q1 

316,000 

514 

227 

$100,000,000 

Construction 

Q4 

250,000 

408 

36 

$75,000,000 

Section  Total 


566,000 


263         $175,000,000 


Annual  Total 
1993 
Housing 

NE  Shelter  for  Homeless  Veterans  -  SRO 
Oak  Terrace,  Chinatown 


566,000 


Construction 
Construction 


Q1 
Q3 


263 


$12,740,900 


Section  Total 

Institutional  and  Biotech 

Shriners  Burns  Institute  -  Replacement  Facility 


Q3 


109,637 


200,000 


1     $12,740,900 
296     $45,000,000 


Section  Total 

Major  New  Facilities 

The  New  Boston  Garden  Arena 


Q2 


296  $45,000,000 

350         $160,000,000 


Section  Total 
Midtown 

Midtown  Improvements  I 
Swissotel  (renovation) 


Construction 
Construction 


Q3 

Q1 


725,000 


600,000 


350         $160,000,000 

$2,332,000 
440  $20,000,000 


Section  Total 


440 


$22,332,000 


Annual  Total 

1994 

Downtown  and  Back  Bay  Commercial 

Custom  House  District  Improvements 
Custom  House  Hotel 


Schematic  Design  Q2 

Concept  Development     Q4 


316,000 


13 
300 


1,087 


300 


$1,786,000 
M  00,000,000 


Section  Total 

Housing 

Lowell  Square  Housing 


Contract  Documents        Q4 


240,000 


300    $101,786,000 
35     $27,000,000 


Section  Total 

Institutional  and  Biotech 

South  Station  Phase  I  -  Tufts  Intl.  Research  Center 
Tufts  University  --  Mid-Posner  Nutrition  --  Phase  I 


Schematic  Design  Q4 

Concept  Development     Q4 


240,000 


380,000 
40,000 


35     $27,000,000 


802    $135,300,000 
101     $12,639,000 


Section  Total 

Major  New  Facilities 

New  State  Courthouse  at  New  Chardon  Street 


Concept  Development     Q4 


903         $147,939,000 


$75,000,000 
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Summary  Table  ~  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross  Construction      Permanent  Total 

square  Jobs  )°bs  Development 


Section  Total 

Midtown 

Emerson  College  Dorm  -  80  Boylston 

Essex  Street  Park  Design 

Filene's  Renovation  /Addition 

Jordan  Marsh  (renovation) 

Lafayette  Place  Mall  (renovation) 

Liberty  Tree  Block/Combat  Zone  Clean-up 


Schematic  Design  Q2 

Concept  Development  Q2 

Concept  Development  Q2 

Construction  Q1 

Contract  Documents  Q2 

Concept  Development  Q3 


623,000 
240,000 


80 
148 


$75,000,000 

$10,000,000 
$145,000 

1,400  $12,000,000 

540  $60,000,000 

$5,000,000 


Section  Total 


863,000 


1,940 


$87,145,000 


Annual  Total 
1995 
Institutional  and  Biotech 

Tufts  University  --  M&V  Infill  Project 
Tufts  University  Nutrition  Center  --Phase  II 


Concept  Development     Q1 
Concept  Development     Q4 


1,839,000 


40,000  1 02 


3,178  $438,870,000 


85  $14,200,000 


Section  Total 

Midtown 

Midtown  Improvements  II 


40,000  1 02 


Concept  Development 


85  $14,200,000 

$9,800,000 


Section  Total 

Neighborhood  Development  and  Investment 

Chinatown  Gateway  Schematic  Design 


Q2 


$9,800,000 
$220,000 


Section  Total 


$220,000 


Annual  Total 
1996 
Midtown 

Commonwealth  Center  --  Parcel  30 
Suffolk  Law  School,  1 1 0-1  20  Tremont  Street 


40,000  104 


Schematic  Design 
Concept  Development     Q1 


85  $24,220,000 


$50,000,000 


Section  Total 

250,000 

275 

750 

$50,000,000 

Annual  Total 

250,000 

275 

750 

$50,000,000 

1997 

Institutional  and  Biotech 

South  Station  Technopolis 

Concept  Development 

Tufts  University  -  P-2  North  Posner 

Concept  Development     Q1 

150,000 

310 

280 

$45,200,000 

Section  Total 

150,000 

310 

280 

$45,200,000 

i  Annual  Total 

150,000 

310 

280 

$45,200,000 

I  1999 

I  Institutional  and  Biotech 

1  Tufts  University  -  R-1  Parcel 

Concept  Development     Q1 

230,000 

537 

549 

$76,400,000 

'  Section  Total 

230,000 

537 

549 

$76,400,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Annual  Total 

2000 

Institutional  and  Biotech 

Tufts  University  --  M&V  Complex 


Gross  Construction      Permanent  Total 

square  Jobs  J°bs  Development 

Cost 


feet 


230,000 


Concept  Development     Q1 


1,076 


$76,400,000 


1,307         $147,300,000 


Section  Total 


358,000 


1,307         $147,300,000 


Annual  Total 

Unscheduled 

Downtown  and  Back  Bay  Commercial 

Congress  Street  City  Hall  Entry  Improvements 
Congress  Street  Pedestrian  Bridge 


Schematic  Design 
Concept  Development 


358,000 


1,307  $147,300,000 


Section  Total 

Housing 

Mei  Wah  Village  I,  Chinatown 


Concept  Development 


17,040 


$2,398,000 


Section  Total 
Midtown 

Hinge  Block  Redevelopment /Zoning 


Concept  Development 


$2,398,000 
600  $30,000,000 


Section  Total 

Planning  and  Zoning 

Cambridge  Street  South  Zoning 
Central  Artery  Land  User  Plan 
Financial  District  Zoning 
North  End  Neighborhood  Zoning 
Stuart  Street  Zoning 


Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 


600  $30,000,000 


Section  Total 


Annual  Total 


17,040 


600  $32,398,000 


BRA  Planning  District  Total 


5,084,677 


6,318 


8,099       $1,229,460,90 
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Summary  Table  ~  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  j0|jS  Jobs 

feet 


Development 
Cost 


BRA  Planning  District:  Charlestown 

1992 

Neighborhood  Development  and  Investment 


Charlestown  Streets 


Q2 


$6,505,000 


Section  Total 


$6,505,000 


Annual  Total 

1993 

Charlestown  Navy  Yard 

Biotransplant 

CNY  Building  Stabilization 


Construction 
Construction 


Q3 
Q3 


35,000 


$6,505,000 


$6,400,000 
$529,000 


Section  Total 


35,000 


$6,929,000 


Annual  Total 
1994 

Charlestown  Navy  Yard 
CNY  Building  104  Housing 
CNY  Gate  6  and  First  Avenue  Extension 
Courageous  Sailing  Center 


Construction  Q1 

Schematic  Design  Q1 

Schematic  Design  Q3 


35,000 


45,400 


25 
40 


$6,929,000 


$5,300,000 

$2,300,000 

$230,000 


Section  Total 

Institutional  and  Biotech 

Spaulding  Rehabilitation  Hospital  --  Relocation 


45,400 


Concept  Development     Q2 


1,390 


$7,830,000 


$90,000,000 


Section  Total 


$90,000,000 


Annual  Total 

1995 

Charlestown  Navy  Yard 

CNY  Yard's  End  Biomedical  I 

Medford  Street  Bypass  /  CNY  Haul  Road 

Pier  4  Park,  Charlestown 


Schematic  Design  Q3 

Concept  Development     Q2 


Unknown 


Q2 


950 

68 

2 


1,391 


1,182 


$97,830,000 


$200,000,000 

$10,400,000 

$297,000 


Section  Total 


550,000 


1,020 


1,182  $210,697,000 


Annual  Total 
1997 
Charlestown  Navy  Yard 

CNY  Yard's  End  Public  Attraction 


1,020 


Concept  Development 


1,182         $210,697,000 


'  Section  Total 


^Annual  Total 

M998 

( Charlestown  Navy  Yard 

iCCNY  Yard's  End  Biomedical  II 
1  CNY  Yard's  End  Improvements 


Concept  Development     Q2 
Concept  Development 


550,000 


$200,000,000 
$12,300,000 
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Summary  Table  ~  Active  Projects  by  BRA 
Planning  District,  Construction  Start  Year 
and  Category 


Square 
feet 


Jobs 


Permanent 
Jobs 


Total 

Development 

Cost 


Section  Total 


550,000 


1,182         $212,300,000 


Annual  Total 

Unscheduled 
Planning  and  Zoning 

Charlestown  Neighborhood  Zoning 


Concept  Development 


550,000 


1,182  $212,300,000 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


1,520,400 


2,763 


$534,261,000 


Tuesday,  December  21,  1993        9:05:47  AM     Page  8 


Summary  Table  ~  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction 

Permanent 

Total 

quare                 j0bs 

lobs 

Development 

feet 

Cost 

BRA  Planning  District:  Dorchester,  North 

Unscheduled 

Planning  and  Zoning 

Dorchester  Neighborhood  Zoning  Concept  Development 


Annual  Total 


BRA  Planning  District  Total 
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Summary  Table  --  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Cross  Construction      Permanent  Total 

square  Jobs  Jobs  Development 


BRA  Planning  District:  East  Boston 

1994 
Housing 

Lewis  Mall,   East  Boston 


Contract  Documents        Q1 


$4,000,000 


Section  Total 

Major  New  Facilities 

Massport  Terminal  A  Replacement  (old  Eastern) 
Massport  Terminal  E  Modernization  (Intl) 


30,000 


$4,000,000 


Schematic  Design 

Q2 

463,000 

900 

232 

$235,000,000 

Schematic  Design 

Q2 

43,000 

104 

23 

$21,800,000 

Section  Total 


506,000 


1,004 


255         $256,800,000 


Annual  Total 

Unscheduled 
Planning  and  Zoning 

East  Boston  Neighborhood  Zoning 


536,000 


1,019 


Concept  Development 


256  $260,800,000 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


1,019 


256         $260,800,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  i0bs  Jobs 

feet 


Development 
Cost 


BRA  Planning  District:  Fenway/Kenmore 

1992 

Institutional  and  Biotech 

Brigham  &  Women's  --  Clinical  Support  Facility  Construction 

Joslin  Diabetes  Center  -  Research  and  Clinic  Exp.  Construction 

New  England  Deaconess  Hospital  --  Clinical  Facility         Construction 


Qi 

268,000 

489 

529 

$67,000,000 

Q2 

84,230 

142 

192 

$28,000,000 

Q2 

330,736 

652 

604 

$140,000,000 

Section  Total 


682,966 


1,325         $235,000,000 


Annual  Total 
1993 
Institutional  and  Biotech 

Beth  Israel  Hospital  --  Clinical  Center  Phase  I 
Beth  Israel  Hospital  -  Research  North 
Dana-Farber  Cancer  Institute  Clinic  Renovation 
Mass  College  of  Pharmacy  --  Dorm  /  Academic 


682,966 


1,325  $235,000,000 


Construction 

Qi 

325,000 

300 

450 

$156,000,000 

Construction 

Qi 

114,120 

175 

210 

$20,000,000 

Construction 

Q1 

23,890 

45 

25 

$6,300,000 

Construction 

Q3 

171,251 

150 

150 

$39,000,000 

Section  Total 


634,261 


835         $221,300,000 


Annual  Total 

1994 
Housing 

Mission  Main  Revitalization  Project 
St.  Cecilia's,  Fenway 


Schematic  Design 
Contract  Documents 


Q4 
Q2 


950,000 


360 

44 


835  $221,300,000 


$44,958,600 

2 

$8,500,000 

2 

$53,458,600 

129 

$4,000,000 

2 

$17,200,000 

420 

$106,000,000 

600 

$75,000,000 

160 

$23,000,000 

605 

$175,000,000 

Section  Total 

Institutional  and  Biotech 

Brigham  &  Women's  —  Medical  Research  Building 
Children's  Hospital  --  Replacement  Parking 
Dana-Farber  Cancer  Institute  Research  Building 
Harvard  Institutes  of  Medicine  at  English  High 
Harvard  School  of  Public  Health  -  FXB  Building 
New  England  Deaconess  --  MP  Research  Building 
Northeastern  University  —  Classroom  Building 
Northeastern  University  -  Engineering  Science  Bldg 


Schematic  Design 

Q2 

Schematic  Design 

Q4 

Schematic  Design 

Q2 

Design  Review 

Q2 

Contract  Documents 

Qi 

Design  Review 

Q2 

Contract  Documents 

Q3 

Contract  Documents 

Q3 

28,280 
186,000 
390,667 
251,600 

75,666 
325,000 

45,000 

95,000 


19 
58 
175 
490 
193 
652 


$30,000,000 


Section  Total 


1,397,213 


1,672 


1,969  $430,200,000 


Annual  Total 

1996 
I  Institutional  and  Biotech 

I  Beth  Israel  Southeast  Building  Expansion 

I  Brigham  &  Women's  --  Academic  &  Research  I 

I  Harvard  School  of  Public  Health  --  Build.  II  Exp 


Schematic  Design  Q2 

Concept  Development     QI 
Concept  Development     Q3 


1  80,000 

178,500 

80,527 


329 
266 
256 


1,971 


$483,658,600 


355  $45,000,000 

651  $40,000,000 

211  $23,000,000 


Section  Total 


439,027 


1,217 


H  08,000,000 


439,027 


1,217  $108,000,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Cross   Construction 
Square  Jobs 


Permanent 

Total 

Jobs 

Development 
Cost 

1997 

Institutional  and  Biotech 

Harvard  University  --  Baker  Library  Renovation 


Schematic  Design 


Qi 


128,000 


$10,300,000 


Section  Total 


128,000 


$10,300,000 


Annual  Total 
1998 
Institutional  and  Biotech 

Harvard  School  of  Public  Health  --  Build.  I  Exp 


Concept  Development     QI 


$10,300,000 


$29,200,000 


Section  Total 


112,000 


$29,200,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

Mass  College  of  Pharm.  --  Dormitory  &  Support 
Mass  College  of  Pharm.  —  Sciences  Addition/Parking 
New  England  Baptist  -  Ambulatory  Care 
Northeastern  University  —  Ruggles  Street  Garage 
Northeastern  University  —  West  Campus  Housing 
Wentworth  Institute  -  CDC  I 
Wentworth  Institute  -  CDC  II 
Wentworth  Institute  —  Dormitory 


112,000 


$29,200,000 


Concept  Development 

71,000 

52 

2 

$26,200,000 

Concept  Development 

41,000 

21 

63 

$3,700,000 

Concept  Development 

Concept  Development 

350,000 

64 

3 

$13,300,000 

Concept  Development 

161,500 

118 

4 

$24,200,000 

Concept  Development 

55,000 

40 

138 

$6,000,000 

Concept  Development 

141,000 

82 

300 

$16,900,000 

Concept  Development 

40,000 

29 

1 

$6,000,000 

859,500 

406 

511 

$96,300,000 

Section  Total 

Planning  and  Zoning 

Longwood  Medical  Area  Zoning 
Mission  Hill  Neighborhood  Zoning 


Concept  Development 
Concept  Development 


Section  Total 


859,500 


$96,300,000 


BRA  Planning  District  Total 


5,202,967 


5,552 


6,437      $1,183,758,60 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  jODS  Jobs 

feet 


Total 

Development 

Cost 


BRA  Planning  District:  Jamaica  Plain 

1994 

Neighborhood  Development  and  Investment 

MURAG  (Purity  Supreme) 


Contract  Documents        Q2 


H'l,  000,000 


Section  Total 


$11,000,000 


Annual  Total 
Unscheduled 
Housing 

Hellenic  College  Housing  Development 


Concept  Development 


$11,000,000 


Section  Total 
Planning  and  Zoning 

Jamacia  Plain  Neighborhood  Zoning 


Concept  Development 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


$11,000,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Total 

Development 

Cost 


BRA  Planning  District:  Mattapan/Franklin 

1997 

Planning  and  Zoning 

Boston  State  Hospital  Master  Plan  Concept  Development 


1 ,500,000 


2,100         $250,000,000 


Section  Total 


1 ,500,000 


2,100         $250,000,000 


Annual  Total 

Unscheduled 
Planning  and  Zoning 

Mattapan  /  Franklin  Neighborhood  Zoning 


1,500,000 


1,900 


Concept  Development 


2,700  $250,000,000 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


1,500,000 


1,900 


2,100  $250,000,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross  Construction      Permanent  Total 

square  Jobs  J°bs  Development 

feel Cost 


BRA  Planning  District:  Multi-Neighborhood 

1992 

Planning  and  Zoning 

Neighborhood  Business  Development 


Section  Total 


Annual  Total 
1995 
Planning  and  Zoning 

Consolidated  Development  Review  -  Article  80 

Crosstown  Plan 

Recodification  of  the  Zoning  Code 

Water  Transit  Improvements 


Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development     Q3 


$5,800,000 


Section  Total 


$5,800,000 


Annual  Total 

1999 

Planning  and  Zoning 

Circumferential  Transit  Line 


Concept  Development 


$5,800,000 


500      $1,100,000,000 


Section  Total 


8,250 


500       $1,100,000,00 


Annual  Total 

Unscheduled 
Housing 

HUD  Demostration  Disposition  Program 


Concept  Development 


8,250 


500       $1,100,000,00 


$1,000,000,000 


Section  Total 

Institutional  and  Biotech 

Ma  Pike  Air  Rights 


Concept  Development 


$1,000,000,00 


Section  Total 

Major  New  Facilities 

Single  Family  Intiative 

Concept  Development 

Section  Total 

I  Planning  and  Zoning 

Federal  Empowerment  Zones 

Concept  Development 

Industrial  Development  Plan/EOCD  Grant 

Concept  Development 

I  Port  of  Boston  Rail  Connections 

Concept  Development 

I  Priority  Growth  Area  Zoning  Article 

Concept  Development 

!  State  Enterprise  Zones 

Concept  Development 

I  Section  Total 

A  Annual  Total 

$1,000,000,00 

|  BRA  Planning  District  Total 

8,290 

505       $2,105,800,00 
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Summary  Table  -  Active  Projects  by  BRA     Status 
Planning  District,  Construction  Start  Year 
and  Category 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Total 

Development 

Cost 


BRA  Planning  District:  Roxbury 

1992 

Southwest  Corridor 

Ruggles  I  -  Registry  of  Motor  Vehicles  &  Plaza 
Youth  Build  Boston 


Construction 

Q3 

165,000 

261 

550 

$31,000,000 

Construction 

Q3 

1 1 ,000 

20 

5 

$800,000 

Section  Total 


1  76,000 


$31,800,000 


Annual  Total 

1993 
Housing 

Habitat  for  Humanity 
Winston  Lucerne 


176,000 


Construction 
Construction 


Q4 
Q2 


$31,800,000 


$200,000 
1  $6,800,000 


Section  Total 
Southwest  Corridor 

School  Track 

Whittier  Street  Health  Center  -  Repair 


$7,000,000 


Construction 

Q4 

1 26,000 

140 

25 

$17,000,000 

Construction 

Q2 

40,000 

73 

79 

$100,000 

Section  Total 


$17,100,000 


Annual  Total 
1994 
Housing 

CAB,  Roxbury 

Roxbury  Infill  Housing  Development 


Concept  Development     Q4 
Contract  Documents        Q3 


166,000 


24,000 


$24,100,000 


$719,000 
$2,200,000 


Section  Total 
Southwest  Corridor 

P-3  Retail  Mall  and  Health  Center 
Police  Headquarters 
Ruggles  Garage 


24,000 


Schematic  Design  Q3 

Contract  Documents        Q1 
Schematic  Design  Q2 


$2,919,000 


220,000 

200 

200 

$16,000,000 

194,000 

350 

850 

$41,000,000 

295,480 

88 

5 

$16,000,000 

Section  Total 


709,480 


1,055     $73,000,000 


Annual  Total 
1995 
Neighborhood  Development  and  Investment 

Southwest  Corridor  Improvements  Concept  Development 


733,480 


1,055 


$75,919,000 


$1,900,000 


Section  Total 
Southwest  Corridor 

New  Dudley  Street  Phase  II 


Q2 


$1,900,000 
$166,000 


Section  Total 


$166,000 


Annual  Total 


$2,066,000 
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Summary  Table  --  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

lobs 

Development 

feet 

Cost 

Unscheduled 
Housing 

47  Thorndike 


Concept  Development 


Section  Total 
Southwest  Corridor 

Dudley  Square  Business  District  Master  Plan 
Ruggles  II 
Ruggles  III 
Ruggles  IV 


Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


1,075,480 


1,181 


1,715  $133,885,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  j0t,s  Jobs 

feet 


Total 

Development 

Cost 


BRA  Planning  District:  South  Boston 

1994 

Major  New  Facilities 


Children's  Museum 


Contract  Documents 


Q2 


$23,000,000 


Section  Total 


10,135 


$23,000,000 


Annual  Total 

1998 

Neighborhood  Development  and  Investment 

BMIP  Building  Improvements  Concept  Development 

BMIP  Infrastructure  Improvements  Concept  Development 


$23,000,000 


$6,410,000 
$25,060,000 


Section  Total 


$31,470,000 


Annual  Total 

Unscheduled 
Major  New  Facilities 

South  Bay  Exhibition  Center 


Concept  Development 


900,000 


2,953 


$31,470,000 


530         $600,000,000 


Section  Total 
Planning  and  Zoning 

BMIP  Master  Plan 

Fort  Point  Channel  Public  Realm  Plan 

South  Boston  Neighborhood  Zoning 


Concept  Development 
Concept  Development 
Concept  Development 


900,000 


2,953 


530         $600,000,000 


Section  Total 


900,000 


530  $600,000,000 


BRA  Planning  District  Total 


910,135 


565  $654,470,000 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Total 

Development 

Cost 


BRA  Planning  District:  South  End 

1992 

Institutional  and  Biotech 

New  England  Medical  Ctr.  --  Building  1-C  Phase  I  Construction 


Q3 


455         $125,000,000 


Section  Total 


442,219 


455         $125,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Mass  Medical  Examiner's  Building  Contract  Documents        Q1 

New  England  Medical  Ctr.  -  75  Kneeland  St  -  MP  Amd    Design  Review  Q1 

New  England  Medical  Ctr.  --  Parcel  C  --  Garage  Design  Review  Q3 


442,219 


27,000 
45,000 
147,000 


455         $125,000,000 


$5,500,000 
$1,500,000 
$6,500,000 


Section  Total 

Major  New  Facilities 

New  Federal  Courthouse  /  Fan  Pier 


Contract  Documents        Q2 


219,000 


500,000 


1,500 


$13,500,000 


1,200         $184,000,000 


Section  Total 

Southwest  Corridor 

Digital  Plant  Redevelopment 
Renal  Dialysis  Center 
Striderite  Plant  Redevelopment 


Concept  Development  Q3 
Contract  Documents  Q3 
Concept  Development     Q3 


500,000 


60,000 
33,000 


1,500 


1,200         $184,000,000 


$1,000,000 
$4,500,000 


Section  Total 


70 


$5,500,000 


Annual  Total 
1996 
Institutional  and  Biotech 

New  England  Medical  Ctr.  --  Building  1-C  Phase  II 


Schematic  Design 


Q1 


1,303         $203,000,000 


$32,800,000 


Section  Total 


92,000 


$32,800,000 


Annual  Total 
1997 
i  Neighborhood  Development  and  Investment 

Boston  Emerging  Industries  Center  @  Crosstown  Concept  Development 


92,000 


$32,800,000 


$8,100,000 


Section  Total 

$8,100,000 

Annual  Total 

1999 
1  Institutional  and  Biotech 

1  New  England  Medical  Ctr.  --  Building  1 

-C  Phase  III 

Concept  Development 

Q1 

125,000                  228 

247 

$8,100,000 
$44,500,000 

'  Section  Total 

125,000                    228 

247 

$44,500,000 

AAnnual  Total 

125,000                   228 
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Summary  Table  --  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction      Permanent 
Square  Jobs  J°t>s 

feet 


Development 
Cost 


2007 

Institutional  and  Biotech 

New  England  Medical  Ctr.-  Wilbur  Theater  Air  Rights       Concept  Development     Q1 


140,000 


$49,800,000 


Section  Total 


140,000 


$49,800,000 


Annual  Total 

Unscheduled 
Institutional  and  Biotech 

BioSquare  II  -  Medical  Office  Building 
BioSquare  III  --  Reseach  &  Hotel 
BioSquare  IV  --  Garage 


Concept  Development 
Concept  Development 
Concept  Development 


140,000 


1 60,000 
466,500 
325,000 


400 

1,675 
88 


400 

1,490 

3 


$49,800,000 


$31,000,000 
$91,000,000 
$13,000,000 


Section  Total 

Neighborhood  Development  and  Investment 

South  End  Community  Health  Center  -  RC-9  Concept  Development 


951,500 


2,163 


1,893         $135,000,000 


Section  Total 

Planning  and  Zoning 

South  End  /  Lower  Roxbury  Development  Policy  Plan       Concept  Development 
South  End  Neighborhood  Zoning  Concept  Development 


Section  Total 


Annual  Total 


1,893         $135,000,000 


BRA  Planning  District  Total 


2,562,719 


4,717 


4,355  $598,200,000 


Tuesday,  December  21,  1993        9:05:47  AM     Page  20 


Summary  Table  —  Active  Projects  by  BRA     Sta,us 

Planning  District,  Construction  Start  Year 

and  Category  


Gross   Construction 
Square  Jobs 

feet 


Permanent 
Jobs 


Development 
Cost 


BRA  Planning  District:  West  Roxbury 

Unscheduled 

Planning  and  Zoning 


West  Roxbury  Neighborhood  Zoning 


Concept  Development 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 
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Summary  Table  -  Active  Projects  by  BRA     Status 

Planning  District,  Construction  Start  Year 

and  Category  


Gross  Construction      Permanent  Total 

Square  jobs  Jobs  Development 

feet  Cost 


Grand  Total 


23,966,043  40,512  35,896  $7,698,735,500 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent  Total 

Square                 )obs                Jobs         Development 
-J^l LcosL. 


Department:  ECD 
Manager:  De  Lorey,  Brian 

1993 

Charlestown  Navy  Yard 

Biotransplant 


Construction  Q3 


35,000 


105 


$6,400,000 


Section  Total 
Midtown 

Swissotel  (renovation) 


Construction  Q1 


600,000 


105  $6,400,000 

440  $20,000,000 


Section  Total 


600,000 


440 


$20,000,000 


Annual  Total 
1994 

Charlestown  Navy  Yard 
Courageous  Sailing  Center 


635,000 


Schematic  Design  Q3 


545 


$26,400,000 


$230,000 


Section  Total 

Downtown  and  Back  Bay  Commercial 

Custom  House  Hotel 


Concept  Development     Q4 


316,000 


$230,000 
300         $100,000,000 


Section  Total 

Major  New  Facilities 

New  State  Courthouse  at  New  Chardon  Street 


316,000 


Concept  Development     Q4 


300        $100,000,000 
$75,000,000 


Section  Total 
Midtown 

Emerson  College  Dorm  -  80  Boylston 

Filene's  Renovation  /  Addition 

Jordan  Marsh  (renovation) 

Lafayette  Place  Mall  (renovation) 

Liberty  Tree  Block/Combat  Zone  Clean-up 


Schematic  Design  Q2 

Concept  Development  Q2 

Construction  Q1 

Contract  Documents  Q2 

Concept  Development  Q3 


623,000 
240,000 


80 
148 


1,400 
540 


$75,000,000 

$10,000,000 

$12,000,000 

$60,000,000 

$5,000,000 


Section  Total 


1,940 


$87,000,000 


Annual  Total 
1996 
Midtown 

Commonwealth  Center-  Parcel  30 
Suffolk  Law  School,  1 10-120  Tremont  Street 


Schematic  Design 
Concept  Development     Q1 


250,000 


2,240         $262,230,000 


$50,000,000 


Section  Total 


250,000 


$50,000,000 


Annual  Total 
Unscheduled 
Midtown 

Hinge  Block  Redevelopment  /  Zoning 


250,000 


Concept  Development 


$50,000,000 


600  $30,000,000 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Status 


Gross  Construction      Permanent 
Square  jODS  Jobs 

feet 


Total 
Development 
Cost 


Section  Total 
Planning  and  Zoning 

Federal  Empowerment  Zones 
Port  of  Boston  Rail  Connections 
State  Enterprise  Zones 


Concept  Development 
Concept  Development 
Concept  Development 


$30,000,000 


Section  Total 


Annual  Total 


600  $30,000,000 


Manager  Total 

Manager:  Johnson,  Beverly 

1991 

Institutional  and  Biotech 

Boston  Public  Library 


2,064,000 


1,184 


Q4 


4,135  $368,630,000 


110  $20,000,000 


Section  Total 


$20,000,000 


Annual  Total 
1992 
Southwest  Corridor 

Ruggles  I  -  Registry  of  Motor  Vehicles  &  Plaza 


Q3 


165,000 


$20,000,000 


$31,000,000 


Section  Total 


165,000 


$31,000,000 


Annual  Total 
1994 
Southwest  Corridor 

P-3  Retail  Mall  and  Health  Center 
Ruggles  Garage 


165,000 


Manager  Total 

Manager:  Karen,  Victor 

1993 
Midtown 

Midtown  Improvements  I 


Q3 


$31,000,000 


Schematic  Design 

Q3 

220,000 

200 

200 

$16,000,000 

Schematic  Design 

Q2 

295,480 

88 

5 

$16,000,000 

Section  Total 

515,480 

288 

205 

$32,000,000 

Annual  Total 

515,480 

288 

205 

$32,000,000 

$2,332,000 


Section  Total 


$2,332,000 


Annual  Total 
1995 

Charlestown  Navy  Yard 
CNY  Yard's  End  Biomedical  I 


Schematic  Design 


Q3 


550,000 


$2,332,000 


1,182         $200,000,000 


Section  Total 


550,000 


1,182         $200,000,000 
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Summary  Table  ~  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent                       Total 
Square                 jobs                Jobs         Development 
Cost. 


feet 


Midtown 

Midtown  Improvements  II 


Concept  Development 


$9,800,000 


Section  Total 


$9,800,000 


Annual  Total 
1997 

Charlestown  Navy  Yard 
CNY  Yard's  End  Public  Attraction 


550,000 


1,182  $209,800,000 


Concept  Development 


Section  Total 


Annual  Total 
1998 

Charlestown  Navy  Yard 
CNY  Yard's  End  Biomedical  II 
CNY  Yard's  End  Improvements 


Concept  Development     Q2 
Concept  Development 


550,000 


1,182         $200,000,000 
$12,300,000 


Section  Total 


1,182         $212,300,000 


Annual  Total 


1,182  $212,300,000 


Manager  Total 

Manager:  Reavis,  Paul 

7992 

Neighborhood  Development  and  Investment 

Charlestown  Streets  Construction 


1,100,000 


1,917 


2,364 


Q2 


$424,432,000 


$6,505,000 


Section  Total 


$6,505,000 


Annual  Total 
1993 

Charlestown  Navy  Yard 
CNY  Building  Stabilization 


Construction  Q3 


$6,505,000 


$529,000 


Section  Total 


$529,000 


Annual  Total 
1994 

(Charlestown  Navy  Yard 
CNY  Gate  6  and  First  Avenue  Extension 


Schematic  Design  Q1 


$529,000 


$2,300,000 


!  Section  Total 

[Downtown  and  Back  Bay  Commercial 

(Custom  House  District  Improvements 

Schematic  Design            Q2 

40 
13 

$2,300,000 
$1,786,000 

5 Section  Total 
Midtown 

EEssex  Street  Park  Design 

Concept  Development     Q2 

13 

$1,786,000 
$145,000 

^Section  Total 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent 
Square  jODS  Jobs 

feet 


Total 
Development 
Cost 


Annual  Total 

53 

$4,231,000 

1995 

Chariestown  Navy  Yard 

Medford  Street  Bypass  /  CNY  Haul  Road                            Concept  Development 

Q2 

68 

$10,400,000 

Pier  4  Park,  Chariestown                                                  Unknown 

Q2 

2 

$297,000 

Section  Total 

70 

$10,697,000 

Neighborhood  Development  and  Investment 

Chinatown  Gateway                                                           Schematic  Design 

Q2 

2 

$220,000 

Section  Total 

2 

$220,000 

Southwest  Corridor 

New  Dudley  Street  Phase  II 


Construction 


Q2 


$166,000 


Section  Total 


$166,000 


Annual  Total 
Unscheduled 
Downtown  and  Back  Bay  Commercial 

Congress  Street  City  Hall  Entry  Improvements 


Schematic  Design 


$11,083,000 


Section  Total 


Manager  Total 


$22,348,000 


Department  Total 


7,364  $898,410,000 
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Summary  Table  -  Active  Projects  by  Status  Gross  Construction     Permanent 

Department,  Project  Manager,  Construction  Squf^et  )obs  ,obs        Development 

Start  Year,  and  Project  Category  


Cm\ 


Department:  EDIC 
Manager:  Mamoli,  Larry 

1997 

Neighborhood  Development  and  Investment 

Boston  Emerging  Industries  Center  @  Crosstown  Concept  Development  $8,100,000 

Section  Total  $8,100,000 

Annual  Total  $8,100,000 
1998 
Neighborhood  Development  and  Investment 

BMIP  Building  Improvements                                             Concept  Development  $6,410,000 

BMIP  Infrastructure  Improvements                                      Concept  Development  $25,060,000 

Section  Total  $31,470,000 

Annual  Total  $31,470,000 

Manager  Total  $39,570,000 

Manager:  Mayfield,  Chauncy 

1994 

Southwest  Corridor 

Digital  Plant  Redevelopment  Concept  Development     Q3  60,000  $1,000,000 

Striderite  Plant  Redevelopment  Concept  Development     Q3 


Section  Total 

60,000 

$1,000,000 

Annual  Total 

60,000 

$1,000,000 

Manager  Total 

60,000 

$1,000,000 

Department  Total  60,000  $40,570,000 


Tuesday,  December21,  1993        10:52:20  AM  Page  5 


Summary  Table  ~  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Cross  Construction      Permanent 
Square  Jobs  Jobs 

feet 


Total 

Development 
Cost 


Department:  IPD 
Manager:  Callahan,  Dennis 

7992 

Institutional  and  Biotech 

Boston  College  -  Dormitory  and  Dining  -  Phase  I 
Massachusetts  General  Hospital  -  Tower  II  Project 
New  England  Deaconess  Hospital  -  Clinical  Facility 
New  England  Medical  Ctr.  -  Building  1-C  Phase  I 
St.  Elizabeth's  -  St.  Margaret's  Relocation 


Construction 

Q3 

272,500 

203 

40 

$34,000,000 

Construction 

Q1 

316,000 

514 

227 

$100,000,000 

Construction 

Q2 

330,736 

652 

604 

$140,000,000 

Construction 

Q3 

442,219 

300 

455 

$125,000,000 

Construction 

Q2 

85,000 

155 

168 

$31,000,000 

Section  Total 


1,446,455 


1,824 


1,494         $430,000,000 


Annual  Total 
1993 
Institutional  and  Biotech 

Shriners  Bums  Institute  ~  Replacement  Facility 


1,446,455 


1,824 


Q3 


1,494 


$430,000,000 


296  $45,000,000 


Section  Total 


200,000 


$45,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Boston  College  -  Parking  Garage 

Boston  College  -  Recreational  Complex  I 

Boston  College  -  Stadium 

Boston  College  -  Student  Center 

New  England  Medical  Ctr.  -  Parcel  C  -  Garage 

St.  Elizabeth's  Hospital  Lab 

Tufts  University  -  Mid-Posner  Nutrition  -  Phase  I 


200,000 


$45,000,000 


Contract  Documents 

Q1 

248,500 

45 

21 

$12,000,000 

Concept  Development 

Q4 

90,000 

66 

225 

$7,500,000 

Schematic  Design 

Q1 

264,000 

75 

$7,000,000 

Schematic  Design 

Q3 

98,000 

71 

245 

$7,000,000 

Design  Review 

Q3 

147,000 

27 

21 

$6,500,000 

Contract  Documents 

Q1 

25,000 

85 

53 

$10,000,000 

Concept  Development 

Q4 

40,000 

88 

101 

$12,639,000 

912,500 

382 

741 

$62,639,000 

912,500 

382 

741 

$62,639,000 

Section  Total 


Annual  Total 
1995 
Institutional  and  Biotech 

Boston  College  -  Recreational  Complex  II 
Tufts  University  -  M&V  Infill  Project 


Concept  Development     Q2 
Concept  Development     Q1 


90,000 
40,000 


66 
102 


225 
85 


$7,500,000 
$14,200,000 


Section  Total 


130,000 


$21,700,000 


Annual  Total 
1996 
Institutional  and  Biotech 

New  England  Medical  Ctr.  --  Building  1-C  Phase  I 


Schematic  Design 


Qi 


130,000 


92,000 


168 


181 


$21,700,000 


$32,800,000 


Section  Total 


92,000 


168 


181  $32,800,000 


Annual  Total 


92,000  168  181  $32,800,000 
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Summary  Table  -  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent 
Square  jODS  Jobs 

feet 


Total 

Development 
Cost 


1997 

Institutional  and  Biotech 

Tufts  University  -  P-2  North  Posner 


Concept  Development     Q1 


150,000 


$45,200,000 


Section  Total 


150,000 


$45,200,000 


Annual  Total 
1999 
Institutional  and  Biotech 

New  England  Medical  Ctr.  --  Building  1-C  Phase  I 
Tufts  University  -  R-1  Parcel 


Concept  Development     Q1 
Concept  Development     Q1 


150,000 


125,000 
230,000 


228 
537 


$45,200,000 


247  $44,500,000 

549  $76,400,000 


Section  Total 


355,000 


796         $120,900,000 


Annual  Total 

2000 

Institutional  and  Biotech 

Tufts  University  -  M&V  Complex 


Concept  Development     Q1 


355,000 


358,000 


1,076 


796 


$120,900,000 


1,307         $147,300,000 


Section  Total 


358,000 


1,076 


1,307         $147,300,000 


Annual  Total 

2001 

Institutional  and  Biotech 

New  England  Medical  Ctr.-  Wilbur  Theater  Air  Rights 


Concept  Development     Q1 


358,000 


140,000 


1,076 


Manager  Total 

Manager:  Donnelly,  Owen 

1994 

Institutional  and  Biotech 


5,351 


1,307  $147,300,000 


$49,800,000 


Section  Total 

140,000 

256 

276 

$49,800,000 

Annual  Total 

140,000 

256 

276 

$49,800,000 

5,681 


$955,339,000 


Boston  University  -  Armory  Site  I 

Concept  Development 

Q4 

550,000 

402 

110 

$100,000,000 

Boston  University  --  School  of  Management 

Contract  Documents 

Q2 

321,700 

300 

480 

$75,000,000 

Dana-Farber  Cancer  Institute  Research  Building 

Schematic  Design 

Q2 

390,667 

175 

420 

$106,000,000 

Northeastern  University  -  Classroom  Building 

Contract  Documents 

Q3 

45,000 

Northeastern  University  -  Engineering  Science  Bldg 

Contract  Documents 

Q3 

95,000 

85 

53 

$30,000,000 

Section  Total 

1,402,367 

962 

1,063 

$311,000,000 

Annual  Total 

1,402,367 

962 

1,063 

$311,000,000 

1996 

I  Institutional  and  Biotech 

I  Boston  University  —  Armory  Site  II 

Concept  Development 

Q1 

454,000 

332 

91 

$100,000,000 

Section  Total 

454,000 

332 

91 

$100,000,000 

Annual  Total 

454,000 

332 

91 

$100,000,000 

I 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Cross  Construction      Permanent 
Square  jobs  Jobs 

feet 


Total 

Development 
Cost 


1999 

Institutional  and  Biotech 

Boston  University  —  Armory  Arena 


Concept  Development     Q1 


500,000 


500         $100,000,000 


Section  Total 


500,000 


500         $100,000,000 


Annual  Total 
Unscheduled 
Institutional  and  Biotech 

BioSquare  II  -  Medical  Office  Building 

BioSquare  III  -  Reseach  &  Hotel 

BioSquare  IV  -  Garage 

Boston  University  —  University  Road 

Northeastern  University  -  Ruggles  Street  Garage 

Northeastern  University  -  West  Campus  Housing 


500,000 


500  $100,000,000 


Concept  Development 

160,000 

400 

400 

$31,000,000 

Concept  Development 

466,500 

1,675 

1,490 

$91,000,000 

Concept  Development 

325,000 

88 

3 

$13,000,000 

Schematic  Design 

200,000 

159 

105 

$32,700,000 

Concept  Development 

350,000 

64 

3 

$13,300,000 

Concept  Development 

161,500 

118 

4 

$24,200,000 

Section  Total 

1,663,000 

2,504 

2,005 

$205,200,000 

Annual  Total 

7,663,000 

2,504 

2,005 

$205,200,000 

Manager  Total 

Manager:  Garver,  Richard 

1992 

Institutional  and  Biotech 

South  Station  Intermodal  Transportation  Facility 


Q4 


4,019,367 


250,000 


4,163 


3,659  $716,200,000 


$75,000,000 


Section  Total 


250,000 


$75,000,000 


Annual  Total 
1993 
Southwest  Corridor 

School  Track 


Q4 


$75,000,000 


$17,000,000 


Section  Total 


126,000 


$17,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Children's  Hospital  -  Replacement  Parking 
Harvard  Institutes  of  Medicine  at  English  High 
South  Station  Phase  I  -  Tufts  Intl.  Research  Center 


726,000 


Schematic  Design  Q4 

Design  Review  Q2 

Schematic  Design  Q4 


$17,000,000 


186,000 

58 

2 

$1 7,200,000 

251,600 

490 

600 

$75,000,000 

380,000 

657 

802 

$135,300,000 

Section  Total 


817,600 


1,205 


1,404         $227,500,000 


Annual  Total 
1999 
Planning  and  Zoning 

Circumferential  Transit  Line 


Concept  Development 


817,600  1,205  1,404  $227,500,000 


8,250  500      $1,100,000,000 


Section  Total 


8,250  500       $1,100,000,00C 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent                       Total 
Square                 Jobs                Jobs         Development 
Casl_ 


feet 


Annual  Total 
Unscheduled 
Institutional  and  Biotech 

Ma  Pike  Air  Rights 


8,250 


500       $1,100,000,000 


Concept  Development 


Section  Total 
Planning  and  Zoning 

Longwood  Medical  Area  Zoning 


Concept  Development 


Section  Total 


Annual  Total 


Manager  Total 

Manager:  Gray,  Karen 

1992 

Institutional  and  Biotech 

Genzyme 


1,1 93, 600 


Q2 


1,965       $1,419,500,000 


200  $85,000,000 


Section  Total 


$85,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Spaulding  Rehabilitation  Hospital  --  Relocation 


Concept  Development     Q2 


1,390 


$85,000,000 


$90,000,000 


Section  Total 


340,000 


1,390 


$90,000,000 


Annual  Total 
1995 
Planning  and  Zoning 

Water  Transit  Improvements 


340,000 


1,390 


Concept  Development     Q3 


$90,000,000 


$5,800,000 


Section  Total 

40 

5 

$5,800,000 

Annual  Total 
Unscheduled 
Neighborhood  Development  and  Investment 

Riverfront  R&D  Park  at  Allston  Landing  MAster  Plan         Concept  Development 

1,650,000 

40 
2,250 

5 
4,250 

$5,800,000 

Section  Total 

1,650,000 

2,250 

4,250 

Annual  Total 

1,650,000 

2,250 

4,250 

Manager  Total 

i  Manager:  Haar,  Linda 

1994 

Major  New  Facilities 

New  Federal  Courthouse  /  Fan  Pier                                   Contract  Documents        Q2 

2, 150,000 
500,000 

3,230 
1,500 

5,845 
1,200 

$180,800,000 
$184,000,000 

Section  Total 

500,000               1,500 
Tuesday,  December  21,  1993 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Cross  Construction      Permanent 
Square  jobs  Jobs 

feet 


Total 
Development 
Cost 


Annual  Total 


500,000 


1,500 


1,200 


$184,000,000 


Manager  Total 

Manager:  Johnson,  Beverly 

1992 

Institutional  and  Biotech 

Brigham  &  Women's  —  Clinical  Support  Facility 
Joslin  Diabetes  Center  -  Research  and  Clinic  Exp. 


Construction 
Construction 


Q1 
Q2 


500,000 


268,000 
84,230 


1,500 


489 
142 


1,200 


529 
192 


$184,000,000 


$67,000,000 
$28,000,000 


Section  Total 


352,230 


$95,000,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Brigham  &  Women's  -  Medical  Research  Building  Schematic  Design 

New  England  Deaconess  -  MP  Research  Building  Design  Review 

New  England  Medical  Ctr.  -  75  Kneeland  St  -  MP  Amd    Design  Review 


Q2 
Q2 
Q1 


352,230 


28,280 
325,000 
45,000 


19 
652 


$95,000,000 


129     $4,000,000 

605    $175,000,000 

$1,500,000 


Section  Total 
Southwest  Corridor 

Police  Headquarters 


Contract  Documents        Q1 


398,280 


194,000 


734         $180,500,000 
850  $41,000,000 


Section  Total 


194,000 


Annual  Total 
1995 
Institutional  and  Biotech 

Tufts  University  Nutrition  Center -Phase  II 


592,280 


1,021 


Concept  Development     Q4 


850  $41,000,000 


1,584  $221,500,000 


Section  Total 

Neighborhood  Development  and  Investment 

Southwest  Corridor  Improvements 


Concept  Development 


Section  Total 


$1,900,000 


$1,900,000 


Annual  Total 
1996 
Institutional  and  Biotech 

Beth  Israel  Southeast  Building  Expansion 
Brigham  &  Women's  -  Academic  &  Research  I 


Schematic  Design  Q2  180,000  329  355 

Concept  Development     Q1  178,500  266  651 


$1,900,000 


$45,000,000 
$40,000,000 


Section  Total 


1,006 


$85,000,000 


Annual  Total 
1997 
Institutional  and  Biotech 

Harvard  University  -  Baker  Library  Renovation 
South  Station  Technopolis 


Schematic  Design  Q1 

Concept  Development 


128,000 


1,006 


321 


$85,000,000 


$10,300,000 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Status 


Gross  Construction      Permanent                       Total 
S<1uare                 Jobs                J°*»         Development 
Co-it 


feet 


Section  Total 


321 


$10,300,000 


Annual  Total 
Unscheduled 
Institutional  and  Biotech 

Harvard  University  --  Racquet  Facility 
New  England  Baptist  —  Ambulatory  Care 


Concept  Development 
Concept  Development 


90,000 


321  $10,300,000 


10  $13,500,000 


Section  Total 
Planning  and  Zoning 

Mission  Hill  Neighborhood  Zoning 


90,000 


Concept  Development 


10  $13,500,000 


Section  Total 
Southwest  Corridor 

Dudley  Square  Business  District  Master  Plan 
Ruggles  II 
Ruggles  III 
Ruggles  IV 


Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 


Section  Total 


Annual  Total 


90,000 


$13,500,000 


Manager  Total 

Manager:  Koff,  Larry 

1993 

Institutional  and  Biotech 

Mass  College  of  Pharmacy  --  Dorm  /  Academic 


1,521,010 


2,388 


Construction 


Q3 


3,642  $427,200,000 


$39,000,000 


Section  Total 


171,251 


$39,000,000 


Annual  Total 
1996 
Institutional  and  Biotech 

Harvard  School  of  Public  Health  -  Build.  II  Exp 


Concept  Development     Q3 


171,251 


80,527 


Manager  Total 

Manager:  Mulligan,  Richard 

1993 

Institutional  and  Biotech 

Beth  Israel  Hospital  -  Clinical  Center  Phase  I 
Beth  Israel  Hospital  —  Research  North 
Dana-Farber  Cancer  Institute  Clinic  Renovation 
Franciscan  Children's  Hospital  Phase  I 
Wingate  at  Brighton  -  Nursing  Home 


$39,000,000 


$23,000,000 


Section  Total 

80,527 

256 

211 

$23,000,000 

Annual  Total 

80,527 

256 

211 

$23,000,000 

$62,000,000 


Construction 

Q1 

325,000 

300 

450 

$1 56,000,000 

Construction 

Q1 

114,120 

175 

210 

$20,000,000 

Construction 

Q1 

23,890 

45 

25 

$6,300,000 

Construction 

Q1 

33,100 

90 

130 

$5,500,000 

Construction 

Q2 

55,000 

70 

110 

$7,900,000 
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Summary  Table  -  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction 
Square  iotK 

feet 


Permanent 
Jobs 


Total 
Development 
Oast 


Section  Total 


551,110 


925         $195,700,000 


Annual  Total 
1994 
Institutional  and  Biotech 

Franciscan  Children's  Hospital  II  -  Rehab.  Center 
Harvard  School  of  Public  Health  -  FXB  Building 
Mass  Medical  Examiner's  Building 


551,110 


Contract  Documents 
Contract  Documents 
Contract  Documents 


925         $195,700,000 


Q1 

57,500 

110 

261 

$16,500,000 

Q1 

75,666 

193 

160 

$23,000,000 

Q1 

27,000 

75 

12 

$5,500,000 

Section  Total 


160,166 


$45,000,000 


Annual  Total 
1998 
Institutional  and  Biotech 

Harvard  School  of  Public  Health  -  Build.  I  Exp 


760,766 


Concept  Development     Q1 


$45,000,000 


$29,200,000 


Section  Total 


112,000 


$29,200,000 


Annual  Total 
Unscheduled 
Institutional  and  Biotech 

Mass  College  of  Pharm.  —  Dormitory  &  Support  Concept  Development 

Mass  College  of  Pharm.  —  Sciences  Addition/Parking        Concept  Development 
Wentworth  Institute  -  CDC  I  Concept  Development 

Wentworth  Institute  -  CDC  II  Concept  Development 

Wentworth  Institute  -  Dormitory  Concept  Development 


112,000 


$29,200,000 


71,000 

52 

2 

$26,200,000 

41,000 

21 

63 

$3,700,000 

55,000 

40 

138 

$6,000,000 

141,000 

82 

300 

$16,900,000 

40,000 

29 

1 

$6,000,000 

Section  Total 

348,000 

224 

504 

$58,800,000 

Annual  Total 

348,000 

224 

504 

$58,800,000 

Manager  Total 

1,171,276 

1,473 

2,119 

$328,700,000 

Department  Total 


24,472      $4,273,739,000 


Tuesday,  December21,  1993        10:52:20  AM  Page  12 


Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent 
Square  jobs  Jobs 

feet 


Total 
Development 

Coa 


Department:  NHD 
Manager:  Faria,  Maria 

1992 

Southwest  Corridor 

Youth  Build  Boston 


Construction 


Q3 


11,000 


20 


$800,000 


Section  Total 


11,000 


$800,000 


Annual  Total 
1994 
Southwest  Corridor 

Renal  Dialysis  Center 


Contract  Documents        Q3 


11,000 


33,000 


$800,000 


$4,500,000 


Section  Total 


33,000 


$4,500,000 


Annual  Total 


33,000 


$4,500,000 


Manager  Total 

Manager:  Kostaras,  James 
Unscheduled 
Neighborhood  Development  and  Investment 

South  End  Community  Health  Center  -  RC-9  Concept  Development 


44,000 


$5,300,000 


Section  Total 
Planning  and  Zoning 

South  End  /  Lower  Roxbury  Development  Policy  Plan       Concept  Development 


Section  Total 


Annual  Total 


Manager  Total 

Manager:  O' Mai  ley,  Tom 

1992 

Planning  and  Zoning 

Neighborhood  Business  Development 


Section  Total 


Annual  Total 
1993 
Housing 

i  NE  Shelter  for  Homeless  Veterans  -  SRO 


Q1 


Section  Total 


/Annual  Total 
Unscheduled 
I  Housing 
i  Hellenic  College  Housing  Development 


Concept  Development 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Status 


Gross  Construction 
Square  j0bs 

feet 


Permanent 
Jobs 


Total 

Development 
Cast 


SL  Sebastian's  Single  Family  Development 


Concept  Development 


Section  Total 

Major  New  Facilities 

Single  Family  Intiative 


Concept  Development 


Section  Total 

Annual  Total 

Manager  Total 

Manager:  Schleifer,  Aaron 

1993 

Housing 

Habitat  for  Humanity 

Construction 

Q4 

$200,000 

Section  Total 

$200,000 

Annual  Total 

$200,000 

1994 

Charlestown  Navy  Yard 

CNY  Building  104  Housing 

Construction 

Q1 

45,400 

25 

1             $5,300,000 

Section  Total 

45,400 

25 

1             $5,300,000 

Annual  Total 

45,400 

25 

1              $5,300,000 

Manager  Total 

Manager:  Torres,  Antonio 

45,400 

25 

1              $5,500,000 

1993 

Housing 

Oak  Terrace,  Chinatown 

Construction 

Q3 

109,637 

66 

1            $12,740,900 

Section  Total 

109,637 

66 

1            $12,740,900 

Annual  Total 

109,637 

66 

1             $12,740,900 

1994 

Housing 

CAB,  Roxbury 

Concept  Development 

Q4 

4 

$719,000 

Lewis  Mall,  East  Boston 

Contract  Documents 

Q1 

30,000 

15 

1             $4,000,000 

Lowell  Square  Housing 

Contract  Documents 

Q4 

240,000 

150 

35           $27,000,000 

Roxbury  Infill  Housing  Development 

Contract  Documents 

Q3 

24,000 

9 

$2,200,000 

St.  Cecilia's,  Fenway 

Contract  Documents 

Q2 

44 

2             $8,500,000 

Section  Total 

294,000 

222 

38           $42,419,000 

Annual  Total 
Unscheduled 
Housing 

47  Thomdike 


294,000 


Concept  Development 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent 
Square  JoDS  Jobs 

feet 


Development 
Cost 


Mei  Wan  Village  I,  Chinatown 


Concept  Development 


17,040 


$2,398,000 


Section  Total 


17,040 


$2,398,000 


Annual  Total 


17,040 


$2,398,000 


Manager  Total 

Manager:  Zeigler,  Phil 

1993 

Southwest  Corridor 

Whittier  Street  Health  Center  -  Repair 


Construction 


Q2 


40,000 


39  $57,557,900 


$100,000 


Section  Total 


40,000 


$100,000 


Annual  Total 
1994 
Housing 

Mission  Main  Revitalization  Project 


Schematic  Design 


Q4 


40,000 


950,000 


$100,000 


$44,958,600 


Section  Total 


950,000 


$44,958,600 


Annual  Total 
1997 
Planning  and  Zoning 

Boston  State  Hospital  Master  Plan 


Concept  Development 


950,000 


1,500,000 


1,900 


$44,958,600 


2,100         $250,000,000 


Section  Total 


1,500,000 


1,900 


2,100         $250,000,000 


Annual  Total 
Unscheduled 
Housing 

HUD  Demostration  Disposition  Program 


Department  Total 


Concept  Development 


1,500,000 


1,900 


2,100  $250,000,000 


$1,000,000,000 


Section  Total 

$1,000,000,00C 

Annual  Total 

$1,000,000,000 

Manager  Total 

2,490,000 

2,333 

2,179       $1,295,058,600 

3,000,077 


2,678 


2,294      $1,363,416,500 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction      Permanent 
Square  jODS  Jobs 

feet 


Total 

Development 

Cflfl 


Department:  NPZ 
Manager:  Brown,  Gary 

1994 

Major  New  Facilities 

Massport  Terminal  A  Replacement  (old  Eastern) 
Massport  Terminal  E  Modernization  (Intl) 


Schematic  Design 

Q2 

463,000 

900 

232 

$235,000,000 

Schematic  Design 

Q2 

43,000 

104 

23 

$21,800,000 

Section  Total 

506,000 

1,004 

255 

$256,800,000 

Annual  Total 

506,000 

1,004 

255 

$256,800,000 

Manager  Total 

Manager:  Haar,  Linda 

1994 

Major  New  Facilities 

Children's  Museum 


Contract  Documents        Q2 


10,135 


255  $256,800,000 


$23,000,000 


Section  Total 


10,135 


$23,000,000 


Annual  Total 
1995 
Planning  and  Zoning 

Consolidated  Development  Review  -  Article  80 

Crosstown  Plan 

Recodification  of  the  Zoning  Code 


Concept  Development 
Concept  Development 
Concept  Development 


10,135 


35 


$23,000,000 


Section  Total 


Annual  Total 
Unscheduled 
Planning  and  Zoning 

BMIP  Master  Plan 
Cambridge  Street  South  Zoning 
Central  Artery  Land  User  Plan 
Charlestown  Neighborhood  Zoning 
Dorchester  Neighborhood  Zoning 
East  Boston  Neighborhood  Zoning 
Financial  District  Zoning 
Fort  Point  Channel  Public  Realm  Plan 
Industrial  Development  Plan/EOCD  Grant 
Jamacia  Plain  Neighborhood  Zoning 
Mattapan  /  Franklin  Neighborhood  Zoning 
North  End  Neighborhood  Zoning 
Priority  Growth  Area  Zoning  Article 
South  Boston  Neighborhood  Zoning 
South  End  Neighborhood  Zoning 


Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
Concept  Development 
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Summary  Table  ~  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction 
Square  jobs 

feet 


Permanent 
Jobs 


Total 

Development 
Cqsj_ 


Stuart  Street  Zoning 

West  Roxbury  Neighborhood  Zoning 


Concept  Development 
Concept  Development 


Section  Total 


Annual  Total 


Manager  Total 


10, 135 


$23,000,000 


Department  Total 


516,135 


$279,800,000 
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Summary  Tabic  -  Active  Projects  by  Status  Gross  Construction  Permanent  Total 
Department,  Project  Manager,  Construction  ^"^  I***  ,obs  Development 
Start  Year,  and  Project  Category  CflSt- 


Department:  PFD 
Manager:  O1  Mai  ley,  Tom 

7994 

Neighborhood  Development  and  Investment 

MURAG  (Purity  Supreme)  Contract  Documents        Q2  55,000  93  150  $11,000,000 


Section  Total 

55,000 

93 

150 

$11,000,000 

Annual  Total 

55,000 

93 

150 

$11,000,000 

Manager  Total  55,000  93  150  $11,000,00X 

Manager:  Torres,  Antonio 

7993 
Housing 

Winston  Lucerne  Construction  Q2  35  1  $6,800,000 


Section  Total 

35 

1             $6,800,000 

Annual  Total 

35 

/              $6,800,000 

Manager  Total 

35 

1              $6,800,000 

Department  Total  55,000  128  151  $17,800,000 
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Summary  Table  ~  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Status 


Gross  Construction      Permanent 
Square  jobs  )obs 

feet 


Total 
Development 

Cast 


Department:  UDD 
Manager:  Carlson,  David 

1993 

Major  New  Facilities 

The  New  Boston  Garden  Arena 


Q2 


725,000 


$160,000,000 


Section  Total 


725,000 


$160,000,000 


Annual  Total 

Unscheduled 

Downtown  and  Back  Bay  Commercial 

Congress  Street  Pedestrian  Bridge 


725,000 


Concept  Development 


$160,000,000 


Section  Total 


Annual  Total 


Manager  Total 

Manager:  Maistros,  Tom 

1991 
Retail/Commercial/Hotel 

Prudential  Phase  I  -  Retail 


Q4 


725,000 


274,365 


350  $160,000,000 


$65,000,000 


Section  Total 


274,365 


$65,000,000 


Annual  Total 
Unscheduled 
Major  New  Facilities 

Prudential  -  Future  Buildout 


Design  Review 


$65,000,000 


Section  Total 


Annual  Total 


Manager  Total 

274,365 

253 

445 

$65,000,000 

Manager:  Tentindo, 

Nancy 

Unscheduled 

Major  New  Facilities 

South  Bay  Exhibition  Center 

Concept  Development 

900,000 

2,953 

530 

$600,000,000 

Section  Total 

900,000 

2,953 

530 

$600,000,000 

Annual  Total 

900,000 

2,953 

530 

$600,000,000 

Manager  Total 

900,000 

2,953 

530 

$600,000,000 

I  Department  Total 

1,899,365 

4,021 

1,325 

$825,000,000 

! 
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Summary  Table  —  Active  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross  Construction 
Square  jobs 

feet 


Permanent 
Jobs 


Total 

Development 
Cosi_ 


Grand  Total 


40,512  35,896  $7,698,735,500 
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Tuesday,  December  21,  1993 


Category  :    Housing 
BRA  Planning  District:   Roxbury 
Con  Start  :      Unscheduled 
Con  Finish  : 


Office 


1 


47  Thorndike 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NHD 

Torres,  Antonio 


The  development  ot  47  Thorndike  Street  will  involve  the  rehabilitation  ot  a 
vacant  building,  providing  three  two-bedroom  affordable  rental  units.  The 
rehabilitation  will  complement  the  work  that  has  been  completed  on  the 
adjoining  rowhouses  and  complete  the  residential  structures  along 
Thorndike  Street.  Additionally,  the  construction  would  be  completed  by 
Youthbuild  Boston,  Inc.,  an  organization  which  provides  training 
opportunities  for  young  individuals  within  the  construction  trades. 


Tuesday,  December  21, 1993 


Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   South  Boston 
Con  Start  :  1 998 

Con  Finish  : 


$6,410,000 


1 2/8/93 


BMIP  Building  Improvements 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

EDIC 
Mamoli,  Larry 


Tuesday,  December  21, 1993 


Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   South  Boston 
Con  Start  :  1 998 

Con  Finish  : 


$25,060,00 


Infrastructure 


BMIP  Infrastructure  Improvements 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

EDIC 
Mamoli,  Larry 


1  2/8/93 


Tuesday,  December  21, 1993 


Category  :    Planning  and  Zoning 
BRA  Planning  District:   South  Boston 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 


Planning  &  Zoning 


Updated  : 


1 2/9/93 


BMIP  Master  Plan 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1996Q2 

Con  Finish  :    1997 


329 
355 


$45,000,00 


1  80,000 
Clinical 

1  80,000 


$900,000 
$180,000 


Review  Status : 

Tracker  : 
Dept: 

Manager : 


Beth  Israel  Southeast  Building  Expansion 

Schematic  Design 

IPD 

Johnson,  Beverly 


The  Southeast  building  will  provide  a  clinical  services  center  for  Beth  Israel 
Hospital.  The  eight  story,  180,000  square  foot  building  includes  48  new 
hospital  beds.  It  will  also  provide  hospital  loading  docks,  storage  facilities, 
and  kitchen  and  cafeteria  space  for  the  support  services  departments.  The 
$45  million  project  will  produce  330  construction  jobs  and  350  new 
permanent  jobs. 
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Beth  Israel  Hospital  --  Clinical  Center  Phase  I 


Review  Status : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Mulligan,  Richard 

The  Beth  Israel  Clinical  Center  will  be  built  on  the  site  of  the  former 
Massachusetts  College  of  Art  building.  The  500,000  square  foot  clinical 
center  will  allow  Beth  Israel  Hospital  to  consolidate  and  improve  its  delivery 
of  ambulatory  care.  Beth  Israel  will  provide  related  preventive  health  care 
services  in  collaboration  with  other  Longwood  Medical  Area  hospitals,  in  a 
Center  for  Medical  Technology,  a  Medical  Learning  Center,  and  a  Joint 
Center  for  Radiation  Therapy.  This  $138  million  project  received  the 
approval  of  the  BRA  on  September  16,  1992,  and  recently  started 
construction.  Completion  is  slated  for  early  1995. 
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Beth  Israel  Hospital  -  Research  North 


Review  Status  : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Mulligan,  Richard 

Beth  Israel  Hospital  proposes  to  renovate  the  existing  Red  Cross  Building  at 
99  Brookiine  Avenue,  to  create  a  110,000  gross  square  foot  (SF)  medical 
research  facility  to  be  known  as  Research  North.  This  space  will  allow  Beth 
Israel  Hospital  to  accommodate  new  and  relocated  research  facilities  and 
allow  for  more  efficient  use  of  space  on  the  Beth  Israel  Campus.  Because 
of  the  delay  in  the  Olmsted  Plaza  Project  and  the  termination  of  space  in 
other  existing  buildings  currently  leased  for  research,  the  need  to  provide 
space  for  laboratories  has  reached  crisis  proportions.  There  is  a  critical 
need  for  approximately  100,000  SF  for  research  and  clinical  laboratories  to 
be  available  for  use  before  January  1994.  In  order  to  meet  that  schedule, 
Beth  Israel  Hospital  has  acquired  the  Red  Cross  Building,  to  relocate 
existing  activities  whose  leases  are  expiring  and  to  accommodate 
expansion  in  Beth  Israel's  research  activities. 

Research  North  is  located  on  a  1.25-acre  lot  on  Brookiine  Avenue  near 
Yawkey  Way,  in  the  Kenmore  Square  area  of  Boston.  Until  Beth  Israel's 
acquisition,  the  site  was  owned  and  occupied  by  the  American  Red 
Cross-Mass  Bay,  which  uses  the  building  for  administrative  offices,  a  Blood 
Donor  Center,  classrooms  and  an  indoor  parking  garage  for  Red  Cross 
vehicles  and  employee  cars.  The  building  was  built  in  1948  for  office  and 
commercial  distribution  uses. 
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BioSquare  II  --  Medical  Office  Building 

Concept  Development 


IPD 

Donnelly,  Owen 


At  BioSquare,  in  the  South  End,  University  Associates  is  developing  a  new 
16-acre  biotechnology  park  along  Albany  Street,  strategically  located  next  to 
the  Boston  University  Medical  Center.  This  1.2  million  square  foot  project 
includes  space  for  medical  research,  medical  offices,  a  hotel  and  a  1000-car 
parking  garage.  The  project  will  be  constructed  in  several  phases  over  a 
ten-year  development  time-frame.  Phase  I  is  currently  under  construction 

The  BioSquare  development  has  direct  access  to  the  Southeast 
Expressway  and  Interstate  93  and  the  Massachusetts  Turnpike.  It  will  also 
have  direct  access  to  the  proposed  Massachusetts  Avenue  Connector. 
With  the  new  Third  Harbor  Tunnel  and  Seaport  Access  Road,  this 
development  will  be  only  8  or  10  minutes  from  Logan  International  Airport. 
It  is  at  the  center  of  one  of  the  most  important  highway  systems  in  the 
northeastern  United  States.  Zoning  allows  the  as-of-right  development  of 
biotechnology  manufacturing. 
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BioSquare  IV  -  Garage 
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Concept  Development 

IPD 

Donnelly,  Owen 


The  project  will  provide  a  1,000  space  garage  for  the  BioSquare 
development. 
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Boston  College  --  Dormitory  and  Dining  --  Phase  I 


Review  Status : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Callahan,  Dennis 

Boston  College  is  located  on  23  acres  partially  in  the  Brighton  neighborhood 
of  Boston  and  partially  in  Newton.  It  has  an  enrollment  of  14,000 
undergraduate,  graduate  and  professional  students.  The  College  occupies 
approximately  two  million  square  feet  of  buildings  in  the  two  communities 
Several  important  projects  are  in  process  at  the  college.  These  include 
dormitories,  dining  facilities,  a  campus  center  and  a  parking  garage.  The 
projects  will  allow  Boston  College  to  better  accommodate  its  activities  on  its 
campus. 

Two  new  dormitory  buildings,  under  construction  along  Lower  Campus 
Road,  will  contain  a  total  of  225,000  square  feet  of  space  and  house  735 
undergraduate  students.  A  new  42,000  square  foot,  two-story  dining  facility 
adjacent  to  the  Robsham  Theater  Arts  Center  is  also  under  construction. 
Completion  of  both  projects  is  expected  in  the  Fall  of  1993. 

Construction  is  expected  to  begin  in  the  Fall  of  1993  on  a  six  level,  800 
space  parking  garage  next  to  the  O'Neil  Library.  A  98,000  square  foot 
campus  center  will  also  be  built  between  the  O'Neill  Library  and  the  Flynn 
Recreation  Complex.  The  Center  will  serve  the  needs  of  Lower  Campus 
residential  students,  and  provide  a  link  between  the  Lower  and  Middle 
campuses.  Construction  is  anticipated  to  begin  in  the  Fall  of  1994,  with 
completion  expected  in  the  Fall  of  1996. 
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Boston  Public  Library 
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Johnson,  Beverly 

The  $20  million  Phase  I  renovation  of  the  Boston  Public  Library's  historic 
McKim  building  will  preserve  the  library's  extensive  research  collections  and 
the  building's  priceless  heritage  of  art  and  architecture. 


Tuesday,  December  21, 1993 


20 


Category  :    Planning 

and  Zoning 

BRA  Planning  District:   Mattapan/Franklin 

Con  Start  : 

1997 

Con  Finish  : 

Con  Jobs  : 

1,900 

New  Perm  ]obs  : 

2,100 

Retained  Jobs : 

TDC: 

$250,000,0 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

1 ,500,000 

Use  1  : 

Research 

Use  1  GSF  : 

600,000 

Use  2: 

Industrial 

Use  2  GSF  : 

500,000 

Use  3  : 

Office 

Use  3  GSF  : 

350,000 

Use  4  : 

Education 

Use  4  GSF  : 

1 00,000 

Hous  Units  : 

200 

Aff  Hs  Uts  : 

Hous  Link  : 

)obs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1  2/8/93 

Boston  State  Hospital  Master  Plan 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NHD 
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Boston  State  Hospital,  a  former  mental  health  facility,  represents  a 
significant  economic  development  opportunity  within  the  City  of  Boston. 
Located  in  Mattapan,  the  175  acre  site  is  the  largest  undeveloped  property 
remaining  in  Boston.  It  is  about  five  miles  from  downtown  and  is  served  by 
two  arterial  roads,  American  Legion  Highway  and  Morton  Street.  The 
eastern  portion  of  the  site  is  one  block  from  Blue  Hill  Avenue.  Public 
transportation  to  the  site  consists  of  two  bus  routes.  Forest  Hills  station  is 
less  than  a  half  mile  from  the  site.  It  contains  41  buildings  and  offers 
significant  opportunities  to  achieve  economic  expansion  and  improved 
neighborhood  conditions.  A  considerable  amount  of  prime  open  space 
abuts  the  site,  including  the  500-acre  Franklin  Park,  46-acre  Franklin  Field 
and  the  18-acre  Almont  Playground.  The  Boston  State  Hospital  site 
provides  a  major  opportunity  for  further  expansion  of  the  city's  research, 
biotechnology,  and  manufacturing  base. 

The  hospital  was  closed  by  the  Commonwealth  in  1980.  The  site  is  owned 
by  the  Commonwealth  and  is  controlled  by  the  Division  of  Capital  Planning 
and  Operations  and  the  Department  of  Mental  Health. 

Boston's  Economic  Development  and  Industrial  Corporation,  the  BRA  and 
Lena  Park  Community  Development  Corporation  have  entered  into  a 
partnership  to  redevelop  the  site.  The  partnership  has  submitted  a 
redevelopment  proposal  to  the  Commonwealth  of  Massachusetts.  A  $250 
million  1.5  million  square  foot  development  is  proposed  for  the  site  and  is 
expected  to  produce  1,900  construction  and  2,100  permanent  jobs. 

A  consultant  is  being  selected  to  carry  out  a  HUD  sponsered  engineering 
feasibility  and  infrastructure  assesment  study. 
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Boston  University  --  Armory  Site  I 
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The  building  will  provide  housing  for  1200  students  and  parking  for  315 
cars.  It  will  also  include  43,000  square  feet  of  commercial  space. 
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1 2/9/93 

Boston  University  -  School  of  Management 


Review  Status : 

Contract  Documents 

Tracker : 

BJ 

Dept: 

IPD 

Manager : 

Donnelly,  Owen 

The  new  Boston  University  School  of  Management  building  at  595 
Commonwealth  Avenue  will  contain  approximately  421 ,700  square  feet  on  a 
46,950  square  foot  parcel. 

Within  the  building,  240,000  square  feet  will  be  used  by  the  School  of 
Management.  These  facilities  will  serve  approximately  3,400  graduate  and 
undergraduate  students.  They  will  include:  a  400-seat  auditorium, 
classrooms,  seminar/conference  and  case-study  rooms,  computer  labs,  a 
310-seat  library,  office  space  for  School  of  Management  faculty  and 
research  institutes,  and  a  170-seat  canteen.  The  school  will  occupy  the  first 
six  floors  of  the  building. 

The  remaining  three  floors  will  house  approximately  81,700  square  feet 
devoted  to  the  executive  and  administrative  offices  of  the  university. 

The  program  includes  270  parking  spaces  in  three  underground  levels 
Project  cost  will  be  $75  million.  The  project  will  generate  282  construction 
jobs,  a  $1,108,500  housing  linkage  payment  and  a  $221,700  jobs  linkage 
payment. 


Tuesday,  December  21, 1993 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :      Unscheduled 
Con  Finish  : 


159 
105 


$32,700,00 


200,000 
Education 

100,000 
Office 

1 00,000 


$1,000,000 
$200,000 


Boston  University  —  University  Road 


Review  Status  : 

Schematic  Design 

Tracker  : 

Dept: 

IPD 

Manager : 

Donnelly,  Owen 
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$40,000,00 


178,500 
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112,500 

Medical  Research 

66,000 


$892,500 
$178,500 


1  2/8/93 


Review  Status : 

Tracker : 
Dept: 
Manager : 
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Brigham  &  Women's  -  Academic  &  Research  I 

Concept  Development 

IPD 

Johnson,  Beverly 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  SUrt  :  1992Q1 

Con  Finish  :    1994 


489 
529 


$67,000,00 


268,000 
Clinical 

268,000 


$1,340,000 
$268,000 


Brigham  &  Women's  --  Clinical  Support  Facility 


Review  Status  : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

The  Clinical  Support  Facility  of  the  Brigham  and  Women's  Hospital  will  be 
developed  on  the  hospital's  existing  campus  and  will  be  comprised  of  a 
9-story  234,056  square  foot  building. 

In  addition,  a  34,677  square  foot  tower  lobby  and  other  associated 
improvements  will  be  constructed  to  enhance  the  pedestrian  access 
between  this  new  building  and  the  main  facility.  Shattuck  Street  will  also  be 
reconstructed  as  a  pedestrian-oriented  plaza  abutting  Brigham  and 
Women's  Hospital,  Children's  Hospital,  and  the  Harvard  Medical  School. 

Construction  will  begin  in  June  of  1991,  with  completion  anticipated  in  late 
1993. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1994Q2 

Con  Finish  :    1996 


Con  Jobs  : 
New  Perm  )obs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 
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Hard  Const.  Costs  : 
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Updated  : 


19 
129 


$4,000,000 


28,280 
Office 

28,280 


$141,400 
$28,280 


1 2/9/93 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Brigham  &  Women's  --  Medical  Research  Building 

Schematic  Design 


IPD 

Johnson,  Beverly 
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Category  :    Housing 
BRA  Planning  District:   Roxbury 
Con  Start  :  1994Q4 

Con  Finish  :    1995 


$719,000 


Housing 


12/8/93 


CAB,  Roxbury 


Review  Status  : 

Tracker : 
Dept : 

Manager  : 


Concept  Development 

NHD 

Torres,  Antonio 


The  Contractor's  Association  of  Boston  (CAB)  development,  located  in  the 
historic  Highland  Park  area  of  Roxbury,  will  include  the  major  rehabilitation 
of  four  buildings.  The  development  will  provide  eight  homeownership  units, 
affordable  to  moderate  income  families.  The  resulting  one-,  two-  and 
three-bedroom  units  will  add  much  needed  homeownership  units  to  the 
housing  stock  of  this  neighborhood. 

$350,000  in  Housing  Linkage  funds  will  be  provided  to  the  project  by  the 
City  of  Boston. 
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1994Q1 

Con  Finish  :    1994 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 
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$5,300,000 


45,400 
Housing 

45,400 


CNY  Building  104  Housing 


Review  Status  : 

Construction 

Tracker : 

Dept: 

NHD 

Manager : 

Schleifer,  Aaron 

The  redevelopment  of  Building  104  in  the  Charlestown  Navy  Yard 
represents  an  aggressive  effort  to  rehabilitate  a  historically  significant 
structure  for  residential  use.  Building  104  will  consist  of  forty-six  one 
bedroom  rental  apartments,  affordable  to  low-income  senior  citizens 
fulfilling  a  role  in  the  Navy  Yard's  affordable  housing  needs.  The 
redevelopment  of  this  building  will  provide  attractive  new  dwellings  and 
common  areas,  and  at  the  same  time,  ensure  that  the  renovations  preserve 
the  essential  form  and  integrity  of  this  historic  property. 

$535,000  in  Housing  Linkage  funds  will  be  provided  to  the  project  by  the 
City  of  Boston. 
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1993Q3 

Con  Finish  : 


$529,000 


1 2/9/93 


CNY  Building  Stabilization 


Review  Status : 

Construction 

Tracker : 

Dept  : 

ECD 

Manager : 

Reavis,  Paul 

Undertake  emergency  repairs  for  3  historic  buildings  and  install  new  roofs 
and  windows. 
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Category  :  Charlestown  Navy  Yard 
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Infrastructure 


12/9/93 


Review  Status  : 

Tracker : 
Dept: 

Manager : 
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CNY  Gate  6  and  First  Avenue  Extension 

Schematic  Design 

ECD 

Reavis,  Paul 


The  BRA  will  build  a  new  Gate  6  and  extend  Sixteenth  Street  and  First 
Avenue  to  improve  access  in,  out  and  through  the  Navy  Yard.  The  projects 
will  provide  access  to  a  1.1  million  square  foot  Biomedical  Research  Center 
that  will  anchor  the  northern  end  of  the  Yard,  the  relocated  Spaulding 
Rehabilitation  Hospital  project  and  the  remaining  undeveloped  CNY  parcels 
Over  4,500  people  will  be  employed  and  2,000  construction  jobs  created  in 
this  area.  The  new  gate  and  roadway  extension  will  also  allow  projects  to 
move  forward  with  minimal  traffic  impacts  and  complete  the  Navy  Yard's 
transportation  spine.  They  will  link  the  Navy  Yard's  systems  for  major 
vehicles,  pedestrians,  water  shuttles,  excursion  boats,  and  deep  water 
vessels.  The  $2.3  million  undertaking  will  directly  produce  40  construction 
jobs;  it  will  be  paid  for  by  the  Federal  Economic  Development  Administration 
and  City  of  Boston  Capital  Fund. 
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Category  :    Charlestown  Navy  Yard 

BRA  Planning  District:   Charlestown 

Review  Status  : 

Schematic  Design 

Con  Start  :                   1995Q3 

Tracker : 

Con  Finish  :    1996 

Dept: 
Manager : 

ECD 

Con  Jobs  :                                            950 

Karen,  Victor 

New  Perm  )obs  :                              1,182 

Retained  Jobs  : 

$200,000,0 


550,000 
Biotech 

550,000 


$2,250,000 
$450,000 


1  2/2/93 
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CNY  Yard's  End  Biomedical  I 


A  1.1  million  square  foot  biomedical  research,  laboratory  and  related  light 
manufacturing  space  will  be  developed  on  Parcels  6  and  7  in  the  northern 
end  of  the  Charlestown  Navy  Yard.  The  construction  of  this  Biomedical 
Research  Center  is  scheduled  to  take  place  in  two  phases:  550,000  square 
feet  between  1995  and  1997,  and  an  additional  550,000  square  feet  for 
occupancy  after  1998.  This  research  center  will  provide  substantial  job 
opportunities  and  linkage  to  the  Charlestown  community  while  supporting 
the  rapidly  growing  biomedical  and  biotechnological  sector  of  the  Boston 
and  regional  economy.  The  Biomedical  Research  Center  will  provide 
community  benefits  in  the  form  of  affordable  housing  creation  and  job 
training  assistance  funds.  Housing  linkage  of  $5  million  from  the 
development  will  be  slated  for  affordable  housing  in  the  Navy  Yard  and 
Charlestown  community.  An  additional  $1  million  will  be  made  available  for 
job  training  assistance  programs  to  teach  local  residents  the  necessary 
skills  to  advance  in  the  biotechnology  industry.  The  Yard's  End  Biomedical 
Research  Center  will  also  generate  approximately  2,300  new  permanent 
jobs  as  well  as  spin-off  business  opportunities  in  the  Charlestown 
community. 
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5/24/93 
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CNY  Yards  End  Biomedical  II 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

ECD 

Karen,  Victor 


A  1.1  million  square  foot  biomedical  research,  laboratory  and  related  light 
manufacturing  space  will  be  developed  on  Parcels  6  and  7  in  the  northern 
end  of  the  Charlestown  Navy  Yard.  The  construction  of  this  Biomedical 
Research  Center  is  scheduled  to  take  place  in  two  phases:  550,000  square 
feet  between  1995  and  1997,  and  an  additional  550,000  square  feet  for 
occupancy  after  1998.  This  research  center  will  provide  substantial  job 
opportunities  and  linkage  to  the  Charlestown  community  while  supporting 
the  rapidly  growing  biomedical  and  biotechnological  sector  of  the  Boston 
and  regional  economy.  The  Biomedical  Research  Center  will  provide 
community  benefits  in  the  form  of  affordable  housing  creation  and  job 
training  assistance  funds.  Housing  linkage  of  $5  million  from  the 
development  will  be  slated  for  affordable  housing  in  the  Navy  Yard  and 
Charlestown  community.  An  additional  $1  million  will  be  made  available  for 
job  training  assistance  programs  to  teach  local  residents  the  necessary 
skills  to  advance  in  the  biotechnology  industry.  The  Yard's  End  Biomedical 
Research  Center  will  also  generate  approximately  2,300  new  permanent 
jobs  as  well  as  spin-off  business  opportunities  in  the  Charlestown 
community. 
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1 998 

Con  Finish  : 


1 2/8/93 


CNY  Yard's  End  Improvements 


Review  Status  : 

Tracker : 
Dept: 

Manager  : 


Concept  Development 

ECD 

Karen,  Victor 
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Exhibition 


36 


CNY  Yards  End  Public  Attraction 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

ECD 

Karen,  Victor 
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Category  :    Planning  and  Zoning 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


Cambridge  Street  South  Zoning 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :    Planning  and  Zoning 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 
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Planning  &  Zoning 


12/8/93 


Central  Artery  Land  User  Plan 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Haar,  Linda 

New  Perm  Jobs  : 

Retained  Jobs  : 

Planning  &  Zoning 


1  2/9/93 


Charlestown  Neighborhood  Zoning 
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$6,505,000 


Infrastructure 


3/31/93 
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Charlestown  Streets 


Review  Status  : 

Construction 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 

The  BRA  is  also  reconstructing  26  streets  in  Charlestown  as  a  Charlestown 
Urban  Renewal  Project  close-out  activity.  The  reconstruction  program  will 
provide  smooth  the  flow  of  traffic  in  and  about  the  neighborhood  and 
improve  the  attractiveness  of  the  neighborhood.  The  project  includes 
repaving,  new  signage,  trees,  gas  lights,  sidewalks,  curbs  and  the 
reconstruction  of  the  Mead  Street  stairs.  This  $6.5  million  City  Capital 
project  started  in  March  of  1992,  it  will  be  completed  during  the  fall  of  1993. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:  Fenway/Kenmore 
Con  Start  :  1994Q4 

Con  Finish  :    1996 


$17,200,00 


186,000 
Parking 

186,000 


1  2/9/93 


Review  Status  : 
Tracker : 
Dept: 

Manager : 


Children's  Hospital  --  Replacement  Parking 

Schematic  Design 


IPD 

Garver,  Richard 


|Childrens  will  advise  the  BRA  ot  project  changes  in  June  of  1993 
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BRA  Planning  District:   South  Boston 
Con  Start  :  1994Q2 

Con  Finish  :    1995 
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$23,000,00 


10,135 
Exhibition 
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42 

Children's  Museum 


Review  Status  : 

Contract  Do 

Tracker : 

Dept: 

NPZ 

Manager : 

Haar,  Linda 

The  Children's  Museum  will  expand  its  facility  in  1992  with  an  exciting 
addition  on  the  Fort  Point  Channel  waterfront.  Architect  Frank  Gehry  plans 
an  expanded  reception  area,  visitor  services,  and  a  public  park  in  front  of 
the  current  facility.  A  floating  exhibit  on  the  environment  will  be  anchored 
alongside  a  pier  and  connected  to  the  museum  building  via  a  pedestrian 
bridge. 
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Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   Central 
Con  Start  :  1995Q2 

Con  Finish  : 


$220,000 


1  2/8/93 


Chinatown  Gateway 


Review  Status  : 

Schematic  Design 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 

Rehabilitate  gateway  arch  in  Chinatown.  Funding  provided  through  the 
Edward  Ingersoll  Browne  Trust  Fund  with  match  of  City  capital  funds. 


Tuesday,  December  21, 1993 


Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :  1999 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


8,250 
500 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$1,100,000, 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 


PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


1  2/8/93 


44 

Circumferential  Transit  Line 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

IPD 

Garver,  Richard 


The  proposed  Bioscience  Line  is  a  circumferential  transit  service  that  will 
link  neighborhoods,  radial  transit  and  commuter  rail  lines  to  economic 
growth  areas  such  as  Newmarket/South  End,  Ruggles  Center,  the 
Longwood  Medical  Area,  Olmsted  Plaza,  MIT/Kendall/East  Cambridge, 
Allston  Landing  and  the  Charlestown  Navy  Yard. 

Boston's  current  arterial  transit  system  does  not  effectively  link  these 
growing  employment  centers  of  the  next  twenty  years.  An  estimated  40 
percent  of  job  growth  in  Boston  in  the  next  decade  could  come  from 
biomedical  and  scientific  research  and  production  centers.  As  many  as 
40,000  jobs  could  be  created  in  the  next  15  years  at  these  centers 
Connecting  them  will  give  Boston  and  Massachusetts  a  unique  competitive 
advantage  for  the  next  decade  and  beyond  in  the  biosciences  economy. 

The  capacity  of  the  existing  regional  highway  network  and  the  arterial  transit 
system  to  serve  this  new  generation  of  economic  activity  is  inadequate 
The  Crosstown  Bioscience  Line  would  provide  capacity  for  economic 
expansion,  expand  MBTA  ridership,  and  reduce  the  burden  of  the  crowded 
central  subway. 
Build  Additional  Transit  Projects  to  Relieve  Traffic  and  Support  Growth 

By  building  on  the  system  already  in  place,  continued  transit  improvements 
will  create  the  capacity  for  new  investment  with  manageable  traffic  impacts 
The  South  Station  Transportation  Center,  North  Station  Super  Station,  the 
Old  Colony  Railroad  project,  Roxbury  Replacement  Transit  Service  on 
Washington  Street,  the  restoration  of  the  Arborway  line,  the  Blue  Line 
platform  lengthening,  and  a  new  airport  station  will  each  enhance  the 
effectiveness  of  transit  to  support  the  city's  growth. 

The  $424  million  Old  Colony  Line,  for  example,  will  restore  to  fast-growing 
South  Shore  communities  commuter  rail  service  that  was  abandoned 
decades  ago.  The  rail  line  will  relieve  traffic  on  Route  3  and  the  Southeast 
Expressway,  and  help  South  Shore  residents  reach  downtown  more  easily 

North  Shore  commuters  will  be  helped,  meanwhile,  by  the  North  Station 
Super  Station.  This  will  provide  direct  cross-platform  connections  between 
the  Orange  Line  and  commuter  rail,  while  placing  the  Lechmere  Green  Line 
underground. 
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Category  :    Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1 996 

Con  Finish  : 


Commercial 


1  2/8/93 
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Commonwealth  Center  --  Parcel  30 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Schematic  Design 

ECD 

De  Lorey,  Brian 
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Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 

Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Infrastructure 


1  2/8/93 


Congress  Street  City  Hall  Entry  Improvements 


Review  Status  : 

Schematic  Design 

Tracker : 

Dept : 

ECD 

Manager : 

Reavis,  Paul 

Tuesday,  December  21,  1993 
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Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


1 2/8/93 


Congress  Street  Pedestrian  Bridge 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

UDD 
Carlson,  David 


Tuesday,  December  21, 1993 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :  1 995 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


12/8/93 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Consolidated  Development  Review  -  Article  80 

Concept  Development 


NPZ 
Haar,  Linda 
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1994Q3 

Con  Finish  : 


Con  Jobs  : 
New  Perm  |obs  : 
Retained  |obs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$230,000 


Updated  : 


Sports 


1  2/9/93 


Courageous  Sailing  Center 


Review  Status : 

Schematic  Design 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :  1995 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


1 2/8/93 
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Crosstown  Plan 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1994Q2 

Con  Finish  : 


13 


$1,786,000 


1 2/8/93 


Custom  House  District  Improvements 


Review  Status  : 

Schematic  Design 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 

[Reconstruct  roadways  and  sidewalks,  install  lighting  and  plant  trees.  | 


Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:  Central 
Con  Start  :  1994Q4 

Con  Finish  :    1996 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


300 
300 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$100,000,0 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


316,000 
Hotel 

316,000 


$995,000 
$199,000 


1  2/9/93 


52 


Custom  House  Hotel 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

ECD 

De  Lorey,  Brian 


The  Custom  House  will  be  renovated  by  the  Beal  Companies  in  conjunction 
with  the  adjacent  building  at  131  State  Street  into  a  340-room  luxury  hotel 
operated  by  Inter-Continental  Hotels.  It  will  offer  a  variety  of  restaurants, 
bars,  and  meeting  facilities.  Historic  areas  of  the  original  Custom  House  will 
be  open  to  the  public.  Restoring  the  Custom  House  to  this  complementary 
commercial  use  will  ensure  that  the  historic  landmark  is  preserved  and 
maintained  well  into  the  future.  The  project  will  enhance  the  lower  part  of 
State  Street  and  will  make  an  important  addition  to  Boston's  lodging 
capacity.  It  will  cost  $100  million  to  complete  and  wili  create  approximately 
300  new  jobs. 

Public  improvements  will  be  made  to  the  area  surrounding  the  Custom 
House,  including  McKinley  Square.  The  BRA  will  spend  approximiately  $1.7 
million  in  City  Capital  to  make  public  improvements  around  the  Custom 
House  and  to  extend  the  pedestrian  environment  from  the  Faneuil  Hall 
Marketplace  to  the  Custom  House. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1993Q1 

Con  Finish  :    1995 


45 


$6,300,000 


23,890 
Clinical 

23,890 


53 
Dana-Farber  Cancer  Institute  Clinic  Renovation 


Review  Status  : 

Construction 

Tracker : 

Dept : 

IPD 

Manager : 

Mulligan,  Richard 

Dana-harber  proposes  to  put  approximately  24,000  square  feet  of  clinical 
space  in  a  current  parking  deck  on  the  firth  floor  of  44  Binney  Street  to 
relieve  existing  overcrowded  clinical  and  research  space.  The  Dana 
Building  is  an  18  story  building  built  in  1975  with  5  floors  of  above  ground 
parking  garage  at  its  base.  The  Project  will  remove  66  existing  parking 
spaces,  which  will  be  replaced  by  leased  space  in  Harvard's  EQRF  garage. 


Tuesday,  December  21, 1993 


Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Ken  more 

Con  Start  : 

1994Q2 

Con  Finish  :    1997 

Con  Jobs  : 

175 

New  Perm  Jobs  : 

420 

Retained  Jobs  : 

TDC: 

$106,000,0 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

390,667 

Use1  : 

Research 

Use  1  GSF  : 

290,660 

Use  2  : 

Parking 

Use  2  GSF  : 

1 00,000 

Use  3  : 

Use  3  GSF  : 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aft  Hs  Uts  : 

Hous  Link  : 

$1,190,000 

Jobs  Link : 

$238,000 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

5/7/93 

Sc  Det : 

7/21/93 

DPIR: 

11/1/93 

Comm  Rev  : 

on-going 

BCDC: 

PAD: 

12/93 

FPIR: 

3/94 

BRA  Bd  App  : 

1/94 

ZC  App  : 

2/94 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1  2/8/93 

54 

Dana-Farber  Cancer  Institute  Research  Building 

Review  Status  :  Schematic  Design 

Tracker :  BJ 

Dept :  IPD 

Manager:  Donnelly,  Owen 


Tuesday,  December  21, 1993 
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Category  :    Southwest  Corridor 
BRA  Planning  District:   South  End 
Con  Start  :  1994Q3 

Con  Finish  : 


$1,000,000 


60,000 
Industrial 


1  2/9/93 


Digital  Plant  Redevelopment 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

EDIC 

Mayfield,  Chauncy 


The  site  of  the  former  Digital  Plant  in  Roxbury  is  being  considered  by  Roxbury 
Electronics  for  use  as  a  telecommunications  firm.  However,  there  is  a  million 
dollar  debt  that  must  be  paid  off  before  a  new  company  can  get  started. 
Digital  owns  the  60,000  square  foot  building  which  it  formerly  used  for 
keyboard  assembly.  The  five-acre  parcel  of  land  on  which  it  is  situated  is 
owned  by  the  City.  The  likely  re-use  of  the  facility  would  be  light 
manufacturing,  assembly,  or  an  industrial  use. 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Dorchester,  North 

Review  Status : 

Concept  De 

Con  Start  :      Unscheduled 

Tracker : 

Con  Finish  : 

Dept: 
Manager : 

NPZ 

Con  Jobs  : 

Haar,  Linda 

New  Perm  Jobs  : 

Retained  Jobs  : 

TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

Use  1  :                                   Planning  &  Zoning 

Use  1  GSF  : 

Use  2: 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

Jobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD  : 

Doc.  App.  : 

Updated:                     12/6/93 

Dorchester  Neighborhood  Zoning 
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Category  :    Southwest  Corridor 

BRA  Planning  District:   Roxbury 

Con  Start  :      Unsc 

heduled 

Con  Finish  : 

Con  Jobs  : 

New  Perm  lobs  : 

Retained  )obs  : 

TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs 

Total  GSF  : 

Use  1  : 

Planning  &  Zoning 

Use  1  GSF  : 

Use  2: 

Use  2  GSF  : 

Use  3: 

Use  3  GSF  : 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

lobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF  : 

NA 

Sc  Det : 

NA 

DPIR: 

NA 

Comm  Rev : 

Complete  1 0/93 

BCDC: 

PAD: 

NA 

1  FPIR  : 

NA 

1  BRA  Bd  App  : 

1/94 

,  ZC  App : 

.  ZBA  App  : 

1  FAD: 

Doc.  App.  : 

i  Updated  : 

1  2/8/93 

57 

Dudley  Square  Business  District  Master  Plan 

Review  Status  :  Concept  Development 

Tracker :  B) 

Dept :  IPD 

Manager :  Johnson,  Beverly 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   East  Boston 

Review  Status  : 

Concept  De 

Con  Start  :      Unscheduled 
Con  Finish  : 

Tracker : 
Dept: 
Manager : 

NPZ 

Con  Jobs  : 

Haar,  Linda 

New  Perm  Jobs  : 

Retained  Jobs  : 

TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

Use  1  :                                   Planning  &  Zoning 

Use  1  GSF  : 

Use  2: 

Use  2  GSF  : 

Use  3: 

Use  3  GSF  : 

Use  4  : 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

Jobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD  : 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD  : 

Doc.  App.  : 

Updated  :                     1 2/8/93 

East  Boston  Neighborhood  Zoning 
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59 


Category  :    Midtown 
BRA  Planning  District:  Central 
Con  Start  :  1994Q2 

Con  Finish  : 


$10,000,00 


Dormitory 


Emerson  College  Dorm  -  80  Boylston 


Review  Status  : 

Schematic  Design 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

|750  bed  dorm  facility" 


Tuesday,  December  21, 1993 
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Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1994Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$145,000 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


Infrastructure 


Essex  Street  Park  Design 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

ECD 

Reavis,  Paul 


To  complement  the  Lafayette  Mall/Hotel  complex  and  Jordan  Marsh 
initiatives,  the  BRA  will  spend  $145,000  in  City  Capital  funding  for  the 
design  of  the  Essex  Street  Park.  The  new  public  open  space  will  be  on  land 
owned  by  Boston  Edison  at  the  Chauncey  Street  substation.  It  will  provide 
needed  green  space  in  the  downtown  retail  area. 


Tuesday,  December  21,  1993 


Category  :    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :      Unscheduled 

Con  Finish  : 


61 


Planning  &  Zoning 


Federal  Empowerment  Zones 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

ECD 

De  Lorey,  Brian 


12/8/93 
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Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1994Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  CSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  CSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Retail 


1  2/9/93 


Filene's  Renovation  /  Addition 
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Concept  Development 

ECD 

De  Lorey,  Brian 
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Category  :    Planning  and  Zoning 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


1 2/8/93 


Financial  District  Zoning 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :    Planning  and  Zoning 

BRA  Planning  District:   South  Boston 
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Dept: 
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Fort  Point  Channel  Public  Realm  Plan 


Tuesday,  December  21, 1993 


Category  :   Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :  1994Q1 

Con  Finish:    1996 


110 


$16,500,00 


57,500 
Clinical 

57,500 


1  2/9/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 
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Franciscan  Children's  Hospital   II  —  Rehab.  Center 

Contract  Documents 

IPD 

Mulligan,  Richard 


Franciscan  Children's  Hospital  and  Rehabilitation  Center  is  the  largest 
pediatric  rehabilitation  facility  in  New  England.  It  is  located  on  a  10.4  acre 
site  in  Brighton.  The  $23  million  183,000  square  foot  project  will  employ  90 
construction  workers.  A  new  net-expansion  of  45,407  gross  square  feet  in 
space  is  driven  by  the  changing  needs  of  the  pediatric  population  and  the 
desire  to  care  for  the  children  in  an  enhanced  environment. 

Other  improvements  will  provide  more  effective  utilization  of  the  institution's 
100-bed  capacity.  The  project  retains  the  pleasing  physical  character  of  the 
institution's  original,  low-rise  profile  and  renews  the  hospital's  commitment 
to  meeting  the  pediatric  needs  of  the  community  it  serves.  
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Category  :   Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :  1993Q1 

Con  Finish  :    1995 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 
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$5,500,000 


33,100 
Clinical 

33,100 


1 2/9/93 


Franciscan  Children's  Hospital  Phase  I 


Review  Status : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Mulligan,  Richard 

Franciscan  Children's  Hospital  and  Rehabilitation  Center  is  the  largest 
pediatric  rehabilitation  facility  in  New  England.  It  is  located  on  a  10.4  acre 
site  in  Brighton.  The  $23  million  183,000  square  foot  project  will  employ  90 
construction  workers.  A  new  net-expansion  of  45,407  gross  square  feet  in 
space  is  driven  by  the  changing  needs  of  the  pediatric  population  and  the 
desire  to  care  for  the  children  in  an  enhanced  environment. 

Other  improvements  will  provide  more  effective  utilization  of  the  institution's 
100-bed  capacity.  The  project  retains  the  pleasing  physical  character  of  the 
institution's  original,  low-rise  profile  and  renews  the  hospital's  commitment 
to  meeting  the  pediatric  needs  of  the  community  it  serves. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :  1992Q2 

Con  Finish:    1994 


300 
200 


$85,000,00 


1 60,000 

Manufacturing 

159,500 


5/11/93 
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Genzyme 


Review  Status  : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Gray,  Karen 

The  Genzyme  Corporation,  one  ot  the  State's  leading  biotech  firms,  is 
building  a  $85  million,  160,000  square  foot  biopharmaceutical  manufacturing 
plant  on  a  8.6  acre  site  along  the  Charles  River  at  Allston  Landing.  This  is 
the  first  major  biotechnology  manufacturing  plant  in  Massachusetts  and  will 
generate  over  300  construction  and  200  permanent  jobs.  The  Genzyme 
plant  will  primarily  produce  Ceredase,  the  company's  injectable  drug  used  to 
treat  Gaucher's  disease,  which  affects  close  to  10,000  people  worldwide. 

Subsequent  phases  of  the  Genzyme  development  on  this  site  will  include 
approximately  50,000  additional  square  feet  of  manufacturing  space  as  well 
as  Genzyme's  280,000  square  foot  research  &  development  and  world 
headquarters  building. 

The  State  and  City  have  committed  $4  million  to  improve  the  infrastructure 
and  provide  utilities  to  the  Genzyme  site,  which  is  the  first  component  of  the 
full  buildout  of  the  51  acre  Riverfront  R&D  Park. 
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Category  :    Housing 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :      Unscheduled 

Con  Finish  : 


Con  Jobs  : 
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Housing 
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Review  Status  : 

Tracker : 
Dept: 

Manager : 


68 

HUD  Demostration  Disposition  Program 

Concept  Development 

NHD 
Zeigler,  Phil 


Tuesday,  December  21, 1993 


69 


Category  :   Housing 
BRA  Planning  District:   Roxbury 
Con  Start  :  1993Q4 

Con  Finish  :    1994 


$200,000 


Housing 


Habitat  for  Humanity 


Review  Status  : 

Construction 

Tracker : 

Dept: 

NHD 

Manager : 

Schleifer,  Aaron 

Habitat  for  Humanity  has  successfully  developed  affordable  housing  for 
numerous  residents  around  the  country  as  well  as  Boston.  The  current 
development  consists  of  the  major  rehabilitation  of  a  vacant  building  in  the 
Roxbury  community.  The  four  three-bedroom  units  will  add  much  needed 
affordable  homeownership  units  to  the  housing  stock  of  this  neighborhood 
$25,000  in  Housing  Linkage  funds  will  be  contributed  to  the  project  by  the 
City  of  Boston. 


Tuesday,  December  21, 1993 


70 


Category  :    Institutional  and  Biotech 

Harvard  Institutes  of  Medicine  at  English  High 

BRA  Planning  District:   Fenway/Ken  more 

Review  Status  :           Design  Review 

Con  Start  : 

1994Q2 

Tracker :                     BJ 

Con  Finish  :    1996 

Dept :                           IPD 

Con  Jobs  : 

490 

Manager :                   Garver,  Richard 

New  Perm  Jobs  : 

600 

Retained  Jobs  : 

TDC: 

$75,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

The  former  English  High  School  building  is  located  in  the  heart  ot  the 
densely  built  Longwood  Medical  Area,  where  several  institutions  would  like 
to  expand  their  medical  research  capacity.     Interested  hospitals  include 
Brigham  and  Women's,   Beth  Israel,  and   New  England   Deaconess,   in 
addition  to  the  Harvard  Medical  School.    The  ten-story  380,00  square  foot 
building  can  be  renovated  to  provide  much  needed  research  space. 

Total  GSF  : 
Usel  : 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1994Q1 

Con  Finish  :    1996 


193 
160 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$23,000,00 


75,666 

Medical  Research 

75,666 


4/1  5/93 
5/23/93 


1 2/1  3/93 
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Harvard  School  of  Public  Health  -  FXB  Building 

Review  Status  :  Contract  Documents 

Tracker :  B) 

Dept :  IPD 

Manager :  Mulligan,  Richard 


The  Harvard  School  of  Public  Health  was  founded  in  1922  in  association  with 
Harvard's  Medical  School.   In  1946  the  School  was  established  as  a 
free-standing  faculty  of  Harvard  University.  The  school's  mission  is  to 
advance  the  learning  and  discovery  in  public  health  through  an  array  of 
research,  training  and  teaching  programs  focused  in  five  areas:  (1 )  Critical 
Diseases  including  Aids,  cancer  and  heart  disease,  (2)  Nutrition  and  Healthy 
Behaviors,  (3)  Health  and  the  Environment,  (4)  Health  Care  and  (5)  World 
Health.  At  present,  the  faculty  totals  233,  and  an  additional  500  research 
associates,  administrative,  professional,  and  support  staff  work  at  the  School; 
653  students  are  enrolled  in  degree  programs.  Over  1 50  post-doctoral 
fellows  are  in  residence  at  the  School,  and  the  School  serves  over  1 500 
continuing  education  students  each  year. 

The  Project  is  a  new,  eight  (8)  story  research  and  education  building  of 
80,527  square  feet  of  gross  floor  area  (GFA)  on  a  triangular  shaped  site 
adjacent  to  an  existing  laboratory  building  known  as  the  School  of  Public 
Health  Building  #2  (SPH  Building  #2).  The  height  of  the  project  will  be 
approximately  104  feet.  The  estimated  cost  of  the  project  is  $23  million. 

The  new  building  will  house  the  new  Francois-Xavier  Bagnoud  Center  for 
Health  and  Human  Rights.  The  Center  will  be  dedicated  to  advancing  human 
health  through  the  study  of  the  human  rights  dimensions  of  health  and 
well-being.  Biomedical  laboratories,  core  science  support  laboratories, 
classrooms,  office  and  support  space  for  both  wet  and  analytical  sciences  will 
be  provided. 

The  Project  will  greatly  enhance  and  strengthen  the  urban  character  of 
Huntington  Avenue  as  a  front  door  to  the  School  by  creating  a  new  entrance, 
filling  in  a  surface  parking  lot  and  relocating  a  loading  dock. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Ken  more 
Con  Start  :  1998Q1 

Con  Finish  :    1998 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 
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Review  Status : 

Tracker : 
Dept: 
Manager : 


Harvard  School  of  Public  Health  -  Build.  I  Exp 

Concept  Development 


IPD 

Mulligan,  Richard 
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Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Kenmore 

Con  Start  : 

1996Q3 

Con  Finish  :    1996 

i_on  Jobs : 

256 

New  Perm  Jobs  : 

211 

Retained  Jobs  : 

TDC: 

$23,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

80,527 

Usel  : 

Medical  Research 

Use  1  GSF  : 

80,527 

Use  2  : 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4  : 
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Hous  Units  : 
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9/4/93 

Comm  Rev  : 

10/5/93 
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Manager  : 

Koff,  Larry 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1997Q1 

Con  Finish  :    1999 
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Sc  Det : 
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$10,300,00 


128,000 
Education 
128,000 


$641,100 
$128,280 


1 2/8/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Harvard  University  --  Baker  Library  Renovation 

Schematic  Design 


IPD 

Johnson,  Beverly 
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Category  :   Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :      Unscheduled 
Con  Finish  : 


66 
10 


$13,500,00 


90,000 
Recreation 
90,000 


$450,000 
$90,000 


1  2/9/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Harvard  University  --  Racquet  Facility 

Concept  Development 


IPD 

Johnson,  Beverly 
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Category  :    Housing 

BRA  Planning  District:   Jamaica  Plain 

Con  Start  :      Unscheduled 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  ; 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 
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Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
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Updated  : 


Housing 
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Review  Status : 

Tracker : 
Dept: 
Manager : 


Hellenic  College  Housing  Development 

Concept  Development 


NHD 
O'Malley,  Tom 
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Category  :   Midtown 
BRA  Planning  District:  Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


250 
600 


$30,000,00 


Planning  &  Zoning 


$400,000 
$150,000 


Review  Status  : 

Tracker : 
Dept: 
Manager : 
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Hinge  Block  Redevelopment  /  Zoning 

Concept  Development 

ECD 

De  Lorey,  Brian 
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The  block  where  Tremont  and  Boylston  streets  meet  is  known  as  the  hinge 
between  the  Financial  District  and  the  Back  Bay.  The  block  holds  great 
potential  to  stimulate  the  rebirth  of  the  Midtown  Cultural  District 
Redevelopment  efforts  over  the  years  have  focused  on  linking  the  Theater 
District  to  the  Financial  District  and  Back  Bay  and  strengthening  ties 
between  Chinatown  and  the  Cultural  District  through  redevelopment  of  the 
Hinge  Block.  Long-standing  plans  have  focused  on  ways  to  reverse 
decades  of  underutilization  and  blight  in  this  pivotal  block.  Among  the  uses 
that  may  be  appropriate  for  the  Hinge  Block  are  institutional,  hotel,  and 
residential.  Pictured  are  artist's  renditions  of  two  possible  Hinge  Block 
development  scenarios. 

Recent  efforts  have  focused  on  stabilizing  property  values,  discouraging  the 
expansion  of  adult  entertainment  and  encouraging  the  expansion  of  Asian 
businesses  into  the  block.  Attention  is  also  being  paid  to  preserving  the 
Hayden  Building  through  its  purchase  and  redevelopment  by  businessman 
David  Wong  and  Historic  Boston  Inc.  The  BRA's  recent  purchase  of  the 
China  Trade  Center  will  help  to  stabilize  the  area. 
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Category:   Planning  and  Zoning 

BRA  Planning  District:  Multi-Neighborhood 

Review  Status  : 

Concept  De 

Con  Start  :      Unscheduled 
Con  Finish  : 

Tracker : 
Dept: 

Manager : 

NPZ 

Con  Jobs  : 

Haar,  Linda 
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TDC: 
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PNF: 
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PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 
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Category:    Planning  and  Zoning 
BRA  Planning  District:   Jamaica  Plain 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


1  2/8/93 


Jamacia  Plain  Neighborhood  Zoning 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1994Q1 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


Total  CSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  CSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 


$12,000,00 


$9,600,000 


623,000 
Retail 


Updated  : 


1  2/9/93 


Jordan  Marsh  (renovation) 


Review  Status  : 

Construction 

Tracker : 

Dept : 

ECD 

Manager : 

De  Lorey,  Brian 

Lafayette  Place's  neighbor,  Jordan  Marsh,  is  also  commencing  renovation 
programs  this  year.  Jordan  Marsh's  $12  million  renovation  will  reaffirm  the 
downtown  store's  prominence  in  the  Federated  Department  Store's  chain 
and  its  link  to  Lafayette  Place. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1992Q2 

Con  Finish:    1994 


142 
192 


$28,000,00 


84,230 
Office 

39,320 
Medical 

35,060 
Clinical 

9,850 


1 2/8/93 


Joslin  Diabetes  Center  --  Research  and  Clinic  Exp. 


Review  Status  : 

Construction 

Tracker  : 

Dept: 

IPD 

Manager : 

lohnson,  Beverly 

Joslin  Diabetes  Center  -  Research  and  Clinic  Exp.  is  a  $28  million 
expansion  of  the  center's  research  and  health  care  facilities  in  the 
Longwood  Medical  Area. 


Tuesday,  December  21, 1993 


82 


Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1994Q2 

Con  Finish  :    1995 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


148 
540 


$60,000,00 


$17,600,00 


240,000 
Retail 


$123,750 
$46,750 


1  2/9/93 


Lafayette  Place  Mall  (renovation) 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Contract  Documents 


ECD 

De  Lorey,  Brian 


Lafayette  Place  will  lead  the  revitalization  ot  lower  Washington  Street  with  a 
$22  million  renovation.  The  property,  owned  by  I.T.R.  Mass  Mall,  a  wholly 
owned  subsidiary  of  Chemical  Bank,  has  been  closed.  Upon  its  expected 
sale,  an  interior  demolition  program  will  commence.  Design  and  circulation 
flaws  will  be  corrected  with  new  entrances  on  Washington  and  Chauncy 
Streets.  The  entirely  new  design  will  allow  an  off-price  retail  chain  to  locate 
there  as  anchor  tenant,  and  initiate  a  re-leasing  program  for  the  mall 
Additional  tenants  will  be  located  with  street  entrances  on  Washington 
Street. 
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Category  :    Housing 

BRA  Planning  District:   East  Boston 

Review  Status  : 

Contract  Documents 

Con  SUrt  :                    1994Q1 

Tracker : 

Con  Finish  :    1996 

Dept: 
Manager : 

NHD 

Con  Jobs  :                                              1  5 

Torres,  Antonio 

New  Perm  |obs  :                                      1 

Retained  )obs  : 

$4,000,000 


30,000 
Housing 

30,000 


1  2/8/93 


Lewis  Mall,  East  Boston 


The  Lewis  Mall  proposal  in  East  Boston  calls  tor  the  construction  of 
forty-seven  units  for  low-income  elderly  individuals.  The  site  plan  of  the 
proposed  development  is  similar  to  the  other  buildings  along  the  Mall, 
reinforcing  the  spacial  proportions  of  the  Mall  design.  Additionally,  the 
entrance  will  have  an  extensive  sitting  area  and  is  designed  to  be  reflective 
of  and  compatible  with  the  passive  recreational  activities  of  Lewis  Mall. 

The  project  is  funded  under  HUD's  Section  202  program. 
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Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1994Q3 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  CSF  : 
Use  2  : 
Use  2  CSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$5,000,000 


Infrastructure 


12/8/93 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Liberty  Tree  Block/Combat  Zone  Clean-up 

Concept  Development 


ECD 

De  Lorey,  Brian 
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Category:    Planning  and  Zoning 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


12/2/93 


Longwood  Medical  Area  Zoning 


Review  Status  : 

Concept  Development 

Tracker : 

BJ 

Dept: 

IPD 

Manager : 

Garver,  Richard 

Tuesday,  December  21, 1993 


86 


Category  :    Housing 
BRA  Planning  District:   Central 
Con  Start  :  1994Q4 

Con  Finish  : 


PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


150 
35 


$27,000,00 


240,000 
Housing 


200 
130 


1  2/8/93 


Lowell  Square  Housing 


Review  Status : 

Contract  Docun 

Tracker : 

Dept: 

NHD 

Manager : 

Torres,  Antonio 

$340,000  in  Housing  Linkage  funds  will  be  provided  to  the  project  by  the 
City  of  Boston. 
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Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   Jamaica  Plain 
Con  Start  :  1994Q2 

Con  Finish  :    1995 

93 
150 


$11,000,00 


55,000 


1 2/9/93 


MURAG  (Purity  Supreme) 


Review  Status  : 

Contract  Docur 

Tracker  : 

Dept: 

PFD 

Manager : 

O'Malley,  Tom 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Multi-Neighborhood 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


12/8/93 


Ma  Pike  Air  Rights 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

IPD 

Garver,  Richard 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Ken  more 
Con  Start  :      Unscheduled 
Con  Finish  : 


$26,200,00 


71,000 
Dormitory 

55,000 
Support 

1 6,000 


6/25/93 


Mass  College  of  Pharm 

Review  Status  : 

Concept  Development 

Tracker : 

Dept: 

IPD 

Manager : 

Mulligan,  Richard 

Dormitory  &  Support 


[This  dormitory  facility  will  provide  housing  tor  300  students. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$3,700,000 


41,000 
Education 

25,000 
Parking 

16,000 


$10,000 
$2,000 


6/25/93 


90 
Mass  College  of  Pharm.  --  Sciences  Addition/Parking 

Review  Status  :  Concept  Development 

Tracker : 

Dept :  IPD 

Manager :  Mulligan,  Richard 
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Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Ken  more 

Con  Start  : 

1993Q3 

Con  Finish  :    1995 

Con  Jobs  : 

150 

New  Perm  Jobs  : 

150 

Retained  Jobs  : 

TDC: 

$39,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

171,251 

Use1  : 

Medical  Research 

Use  1  GSF  : 

68,111 

Use  2: 

Education 

Use  2  GSF  : 

43,902 

Use  3: 

Dormitory 

Use  3  GSF  : 

40,882 

Use  4: 

Support 

Use  4  GSF  : 

18,356 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

$190,965 

Jobs  Link  : 

$38,193 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

1/13/93 

Sc  Det : 

2/1 6/93 

DPIR: 

3/31/93 

Comm  Rev  : 

3/2/93,  4/26/93  &  5/4/93 

BCDC: 

PAD: 

5/11/93 

FPIR: 

7/26/93 

BRA  Bd  App  : 

5/27/93 

ZC  App  : 

7/14/93 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1 2/9/93 

Mass  College  of  Pharmacy  -   Dorm  /  Academic 


Review  Status  : 

Construction 

Tracker : 

BJ 

Dept: 

IPD 

Manager : 

Koff,  Larry 

The  Massachusetts  College  of  Pharmacy  and  Allied  Health  Sciences 
located  on  Longwood  Avenue  between  the  Mass  College  of  Art  and 
Brigham  and  Women's  Longwood  Medical  Research  Center,  was  founded 
in  1823  to  provide  an  undergraduate  program  in  pharmacy  education.  The 
College  has  since  expanded  its  programs  to  include  nursing  and  the  allied 
health  sciences  at  both  the  undergraduate  and  graduate  level  as  well  as 
research  and  continuing  education  programs  and  service  to  professional 
associations. 

Originally  designed  to  accommodate  600  persons,  the  College  currently 
serves  a  population  of  1326  full-time  students  and  134  faculty  and  staff  in 
two  buildings  at  179  Longwood  Avenue.  An  increase  in  applications  and 
changes  in  the  demographic  profile  of  the  student  body  have  recently  taken 
place.  Whereas  fifteen  years  ago  the  majority  of  the  students  originated 
from  the  New  England  area,  the  current  student  body  includes  students 
from  35  states  and  24  countries.  During  the  past  seven  years,  applications 
have  risen  steadily  by  37%.  These  trends  require  the  College  to  provide  on 
campus  affordable  housing  as  well  as  contemporary  facilities  to 
accommodate  the  research  and  teaching  needs  of  the  College. 

A  $39  million,  171,251  square  foot  building  addition  is  planned.  The  project 
includes  a  two  level  43,902  square  foot  base  building  providing 
administrative  support  facilities  and  a  six  floor  dormitory  and  laboratory 
research  tower.  A  below  grade  garage  will  provide  parking  for  91-96  cars 
as  well  as  a  service/loading  area  of  18,356  square  feet.  The  dormitory, 
located  at  the  east  end  of  the  six  floor  tower  structure,  will  provide  housing 
for  175  students.  On  the  west  side  of  the  tower  structure  will  be  located 
68,111  square  feet  of  wet  and  dry  lab  research  space.  The  research  center 
will  be  leased  for  20  years  to  the  Channing  Laboratory  which  is  owned  by 
Brigham  and  Women's  Hospital.  This  facility  is  currently  located  across  the 
street  in  the  former  Angel  Memorial  animal  hospital,  a  building  now  owned 
by  Harvard  University.  • 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1994Q1 

Con  Finish  :    1994 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD  : 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD: 
Doc.  App.  : 

Updated  : 


$5,500,000 


27,000 

Medical  Research 

27,000 


1  2/9/93 


Mass  Medical  Examiner's  Building 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Contract  Documents 

IPD 

Mulligan,  Richard 


Replacement  building  tor  outdated  facility  on  Albany  Street  near  BGH 
across  from  the  exsisting  facility. 
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Category  :    Institutional  and  Biotech 

BRA  Planning  Distric 

:   Central 

Con  Start  : 

1992Q1 

Con  Finish  :    1994 

Con  )obs : 

514 

New  Perm  Jobs  : 

227 

Retained  Jobs  : 

TDC: 

$100,000,0 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

316,000 

Use1  : 

Medical  Research 

Use  1  GSF  : 

180,000 

Use  2: 

Parking 

Use  2  GSF  : 

325,000 

Use  3  : 

Retail 

Use  3  GSF  : 

13,000 

Use  4  : 

Day  Care 

Use  4  GSF  : 

1 2,000 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

$744,000 

Jobs  Link  : 

$148,000 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax : 

PNF: 

Sc  Det : 

DPIR  : 

Comm  Rev  : 

BCDC  : 

PAD: 

1  FPIR  : 

1  BRA  Bd  App  : 

i  ZC  App  : 

.  ZBA  App  : 

1  FAD: 

1  Doc.  App.  : 

1  Updated  : 

1 2/8/93 

Massachusetts  General  Hospital  —  Tower  II  Project 


Review  Status  : 

Construction 

Tracker : 

Dept : 

IPD 

Manager : 

Callahan,  Dennis 

The  Massachusetts  General  Hospital  In-Patient  Tower  II  project  includes 
the  construction  of  a  second  phase  facility  comprised  of  286,000  square 
feet  of  clinical  space  to  complement  its  recently  completed  Tower  I  project. 
The  construction  of  this  project  will  complete  $270  million  of  development 
on  the  Mass.  General  campus  over  a  five-year  period. 

The  project  will  initiate  construction  in  October  of  this  year,  with  completion 
anticipated  in  1993.  A  286,000  square  foot,  $100  million  health  care  facility 
for  overnight  patients. 
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Category  :    Major  New  Facilities 
BRA  Planning  District:   East  Boston 
Con  Start  :  1994Q2 

Con  Finish  :    1996 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


900 
232 


$235,000,0 


463,000 
Infrastructure 


1 2/8/93 


Massport  Terminal  A  Replacement  (old  Eastern) 


Review  Status : 

Schematic  Design 

Tracker : 

Dept: 

NPZ 

Manager : 

Brown,  Gary 
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Category  :   Major  New  Facilities 
BRA  Planning  District:   East  Boston 
Con  Start  :  1 994  Q2 

Con  Finish  :    1996 


1 2/8/93 


Massport  Terminal  E  Modernization  (Intl) 


Review  Status  : 

Schematic  D< 

Tracker : 

Dept: 

NPZ 

Manager : 

Brown,  Gary 

Tuesday,  December  21, 1993 


Category:    Planning  and  Zoning 

BRA  Planning  District:   Mattapan/Franklin 

Con  Start  :      Unscheduled 

Con  Finish  : 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


1  2/8/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 


96 

Mattapan  /  Franklin  Neighborhood  Zoning 

Concept  Development 

NPZ 
Haar,  Linda 
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1995Q2 

Con  Finish  : 


$10,400,00 


1 2/8/93 


Review  Status  : 

Tracker : 
Dept: 
Manager  : 


97 

Medford  Street  Bypass  /  CNY  Haul  Road 

Concept  Development 


ECD 

Reavis,  Paul 


To  further  reduce  traffic  congestion  in  the  Charlestown  Navy  Yard  area,  the 
BRA  is  designing  the  Medford  Street  bypass  road  (also  known  as  the  haul 
road  )  to  provide  direct  access  to  the  container  port  and  the  Navy  Yard 
Medford  Street  serves  as  the  major  access  road  for  a  dense  residential  area 
of  Charlestown  in  addition  to  being  a  primary  access  road  for  the 
Charlestown  Navy  Yard,  and  the  Massport  container-port.  The  new  $9 
million  bypass  road  will  divert  truck,  bus,  container-port,  and  other 
heavy-vehicle  traffic  from  Medford  Street  and  allow  Medford  Street  to 
function  as  a  residential  street.  The  project  will  create  70  construction  jobs 
The  Bypass  will  also  provide  traffic  relief  at  City  Square  by  creating  an 
alternate  route  to  and  from  Sullivan  Square. 

Medford  Street  Bypass  will  improve  the  quality  of  life  for  residents  abutting 
Medford  Street  and  public  safety  for  the  users  of  schools,  playgrounds,  and 
open  space  adjacent  to  Medford  Street.  It  is  the  final  link  in  a  loop  system 
around  Charlestown's  densely  populated  residential  neighborhoods. 

The  BRA  will  use  $500,000  in  City  Capital  to  design  the  bypass  road 
Additional  funds  will  be  sought  for  construction  of  the  road. 
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Category  :    Housing 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  |obs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$2,398,000 


1 7,040 
Housing 

1  7,040 


Mei  Wah  Village  I,  Chinatown 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NHD 

Torres,  Antonio 


Mei  Wah  Village  I,  located  on  Maple  Street  in  Chinatown,  is  a  seventeen 
unit  rental  development.  The  multi-phase  development  program  for  Mei 
Wah  Village  will  eventually  produce  approximately  100  to  150  units  on  two 
adjacent  sites.  All  seventeen  units  developed  under  Phase  I  will  be 
affordable  to  low-  and  moderate  income  households,  including  both  studio 
and  family  units.  
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Category  :    Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1993Q3 

Con  Finish  : 


$2,332,000 


Infrastructure 


1  2/8/93 


Midtown  Improvements  I 


Review  Status  : 

Construction 

Tracker : 

Dept: 

ECD 

Manager : 

Karen,  Victor 

The  retail  core  ot  downtown  Boston  includes  eight  blocks  between  I  remont 
Washington,  Park,  and  Essex  Streets  known  as  the  ladder  blocks. 
Specialty  uses  in  this  area  include  restaurants,  camera  shops,  sporting 
goods,  office  supplies,  and  tailor  shops.  A  $2.3  million  public  works 
improvement  program  for  this  area  will  improve  its  appearance  and 
funtionallity.  The  program  calls  for  improvements  to  the  pavement, 
sidewalk,  lighting,  and  landscaping.  It  is  an  important  step  in  the 
revitalization  of  this  area. 
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Category  :   Midtown 

BRA  Planning  District:   Central 

Con  Start  :  1995 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$9,800,000 


Infrastructure 


1  2/8/93 


Midtown  Improvements  II 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Concept  Development 


ECD 

Karen,  Victor 


The  sidewalks  and  streets  in  the  Midtown  Cultural  District 
provide  the  critical  infrastructure  to  support  commercial 
development  and  revitalization  in  the  downtown  retail  district, 
but  they  are  deteriorating  through  neglect  and  represent  a 
hodgepodge  of  ad  hoc  improvements.  Tremont  Street, 
Washington  Street  between  Temple  and  Stuart,  and  the  Piano 
Row  block  of  Boylston  require  improvements  in  order  to 
connect  the  theater,  shopping,  and  business  districts  in  an  area 
which  millions  of  visitors  see  annually.  New  connections  and 
opening  up  Avenue  de  Lafayette  to  Tremont  Street  and  the 
Boston  Common  are  crucial  to  providing  visual  links  to  the 
interior  of  Downtown  Crossing.  The  improvements  will  serve 
and  promote  the  development  on  many  key  parcels  in  the  area, 
creating  the  potential  for  thousands  of  permanent  and 
construction  jobs.  The  costs  of  the  improvements  is  estimate 
at  $9,800,000. 
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Category  :   Planning  and  Zoning 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Planning  &  Zoning 


1994Q2 


1  2/8/93 


Mission  Hill  Neighborhood  Zoning 


Review  Status  : 

Concept  Development 

Tracker : 

B] 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

|IPOD  approved  2-27-93" 
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Category  :    Housing 

BRA  Planning  District:   Fenway/Kenmore 

Con  Start  :  1994Q4 

Con  Finish  :    1998 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


360 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$44,958,60 


Total  CSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  CSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
FJCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


950,000 
Housing 
950,000 


Mission  Main  Revitalization  Project 


Review  Status  : 

Schematic  Design 

Tracker : 

Dept : 

NHD 

Manager : 

Zeigler,  Phil 

The  Department  of  Housing  and  Urban  Development  has 
established  an  Urban  Revitalization  Demonstration  Grant 
program  for  public  housing  authorities.    The  program  is 
funded  at  $300  million  for  Fiscal  '93,  with  funding  limited 
to  1  5  cities  at  up  to  $50  million  per  grant  award.    The 
purpose  of  the  program  is  to  revitalize  distressed  or 
obsolete  public  housing  developments. 

The  Boston  Housing  Authority  has  determined  that  the 
target  for  Boston's  application  will  be  the  Mission  Main 
project  generally  located  adjacent  to  the  Southwest  Corridor 
between  Tremont  and  Ruggles  Streets.    The  822  unit 
Mission  Main  housing  development  is  one  of  the  more 
severely  distressed  projects  in  Boston  and  is  in  need  of 
extensive  physical  improvements  to  the  units  and  to  the 
open  space  and  infrastructure  systems  on  the  20  acre  site. 

The  BRA  was  requested  to  assist  in  the  development  of  the 
improvement  program  for  the  project,  and  coordinate  the 
preparation  of  an  application  to  HUD  for  a  $50  million 
grant.    The  application  was  completed  and  filed  with  HUD 
on  May  26,1  993.    Approval  and  award  of  the  grants  are 
expected  to  be  announced  by  HUD  in  September,  1  993.    In 
addition,  the  BRA  will  be  facilitating  the  coordination 
between  the  Housing  Authority  and  the  institutions  in  the 
Longwood  Medical  Area  in  terms  of  community  benefits  to 
which  the  institutions  are  committed. 
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Category  :    Housing 
BRA  Planning  District:   Central 
Con  Start  :  1993Q1 

Con  Finish  : 


Housing 


12/9/93 


103 

NE  Shelter  for  Homeless  Veterans  -  SRO 


Review  Status  : 

Construction 

Tracker : 

Dept: 

NHD 

Manager : 

O'Malley,  Tom 

Tuesday,  December  21, 1993 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :  1992 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


1 2/1  3/93 


Neighborhood  Business  Development 


Review  Status : 

Tracker : 

Dept: 

NHD 

Manager : 

O'Malley,  Tom 

Assistance  is  being  provided  to  the  Mass  Square  commercial  project 
marketing  and  refinancing  effort. 

Assistance  is  being  provided  to  market  commercial  space  within 
several  BRA  sponsored  projects  including  Douglas  Plaza,  Parmelee 
Court,  The  Lodging  House,  Mass  Square,  Taino  Tower  and  Roxbury 
Corners. 

NHD  has  coordinated  the  successful  effort  to  find  a  new  buyer  and 
operator  for  the  BRA  sponsored  Operation  Food  Shelter  on  Walkhill 
Street,  Mattapan  that  was  foreclosed  on  and  subsequently  sold  to  the 
Vinfin  Corporation. 

Assistance  is  being  provided  to  the  Castle  Square  Tenants 
Organization  in  their  attempt  to  find  a  replacement  supermarket  at 
the  former  A&P  site  within  Castle  Square. 

Assistance  is  being  provided  to  the  Dorchester  Bay  Economic 
Development  Corporation  to  market  the  abandoned  industrial  site 
that  they  control  on  Bay  Street,  Dorchester. 

BRA  staff  has  been  working  with  Winston  Flowers,  a  service  business 
with  a  telemarketing  function,  in  locating  a  site  for  relocation  and 
expansion  in  the  South  End  neighborhood.  Various  sites  were 
reviewed  and  suggested  to  Winston  Flowers. 

Assistance  is  being  provided  to  retain  the  Boston  based  company 
Ink-A-Dink-A-Doo  in  Boston  by  locating  a  suitable  replacement 
building  to  accommodate  expansion. 

Assistance  is  being  provided  to  the  P.J.  Kennedy  Company  of  the 
South  End  to  locate  suitable  replacement  industrial  space  within  the 
City  as  a  result  of  their  losing  their  present  site  to  a  eminent  domain 
taking. 
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Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1 995  Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  )obs  : 
Retained  Jobs  : 


$166,000 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Infrastructure 


1 2/8/93 


New  Dudley  Street  Phase  II 


Review  Status  : 

Construction 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 
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Trie  New  Dudley  Phase  IT  project  represents  the  missing  link  of 
approximately  1,000  feet  of  roadway  between  New  Dudley  Street  Phase  I 
and  the  Washington  Street  Dudley  Terminal  Area.  Direct  access  between 
the  two  areas  creates  an  economic  link  for  investments  that  are  related  to 
development  along  the  Southwest  Corridor.  Completion  of  New  Dudley 
Street  Phase  II  is  a  critical  component  of  the  city's  strategy  for  the  economic 
revitalization  of  the  Southwest  Corridor/Dudley  Square  area.  The  planning 
for  New  Dudley  Street  has  spanned  two  decades.  To  date,  most  of  the 
city's  efforts  have  gone  into  relocating  of  the  U.S.  Postal  Service  from  its 
previous  site,  directly  in  the  right-of-way  for  the  new  roadway.  This 
impediment  was  removed  with  the  completion  of  the  $5  million  new  Roxbury 
Post  Office  in  1991.  The  BRA  will  spend  $166,000  in  City  Capital  to  design 
New  Dudley  Street  Phase  II. 
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Category  :    Institutional  and  Biotech 

New  England  Baptist  —  Ambulatory  Care 

BRA  Planning  District:   Fenway/Kenmore 

Review  Status : 

Concept  Development 

Con  Start  :      Unscheduled 

Tracker : 

BJ 

Con  Finish  : 

Dept: 
Manager : 

IPD 

Johnson,  Beverly 

Con  Jobs  : 

New  Perm  Jobs  : 

Retained  Jobs  : 

1 

TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  CSF  : 

Use  1  :                                  Medical 

Use  1  GSF  : 

Use  2  : 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4  : 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

Jobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF  :                            Expected  5/1 9/93 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated:                     12/8/93 

Tuesday,  December  21,  1993 
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Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Kenmore 

Con  Start  : 

1994Q2 

Con  Finish  : 

Con  Jobs  : 

652 

New  Perm  Jobs  : 

605 

Retained  Jobs  : 

TDC: 

$175,000,0 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

325,000 

Use  1  : 

Medical 

Use  1  GSF  : 

Use  2  : 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4  : 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

Jobs  Link : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF  : 

3/4/93 

Sc  Det : 

5/11/93 

DPIR: 

10/93 

Comm  Rev  : 

10/93 

BCDC: 

PAD: 

12/93 

FPIR: 

2/94 

BRA  Bd  App  : 

12/93 

ZC  App  : 

1/94 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1  2/9/93 

New  England  Deaconess  -  MP  Research  Building 


Review  Status  : 

Design  Review 

Tracker : 

BJ 

Dept : 

IPD 

Manager : 

Johnson,  Beverly 

Tuesday,  December  21, 1993 
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Category  :   Institutional  and  Biotech 
BRA  Planning  District:  Fenway/Ken  more 
Con  Start  :  1 992  Q2 

Con  Finish  :    1994 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aft  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


652 

604 


$140,000,0 


330,736 
Medical 
330,736 


$1,150,000 
$230,000 


6/23/93 


New  England  Deaconess  Hospital  --  Clinical  Facility 


Review  Status : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Callahan,  Dennis 

New  England  Deaconess  Hospital  -  Clinical  Facility  is  a  $124.5  million 
clinical  building  which  will  include  facilities  for  radiology  and  surgery. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1994qi 

Con  Finish  : 


TDC: 

$1,500,000 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  CSF  : 

45,000 

Use  1  : 

Medical 

(IMPNF)  3/5/93 
8/1  5/93 
NA 
4/93,  5/93 

(AD) 
NA 
9/93 
10/93 


1 2/9/93 


New  England  Medical  Ctr.  -  75  Kneeland  St  -  MP  Amd 


Review  Status  : 

Design  Review 

Tracker : 

B) 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Tuesday,  December  21, 1993 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1992Q3 

Con  Finish:    1995 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


300 
455 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$125,000,0 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


442,219 
Medical 


$1,711,095 
$342,219 


6/24/93 


New  England  Medical  Ctr.  --  Building  1  -C  Phase  I 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


IPD 

Callahan,  Dennis 


This  project  involves  the  construction  of  approximately  442,220  gross 
square  feet  of  clinical  space,  comprising  two  connected  buildings  and  an 
atrium.  The  South  Building,  housing  ambulatory  space,  will  be  161,000 
square  feet  and  is  in  construction.  The  North  Building,  housing  new 
inpatient  space,  will  be  237,750  square  feet,  construction  is  expected  to 
begin  in  prior  to  the  end  of  1993.  Together  the  buildings  will  provide  160 
replacement  and  30  new  hospital  beds.  The  atrium  will  be  43,400  square 
feet.  The  project  received  the  approval  of  the  BRA  Board  of  Directors  on 
September  16,  1992.  Construction  began  in  November  1992,  with 
completion  of  the  South  Building  scheduled  for  July  1994,  and  completion  of 
the  North  Building  in  February  1995.  Future  projects  include  phase  II  and  III 
buildings  which  will  each  be  7  stories  and  contain  210,000  combined  square 
feet  of  office  space  and  a  250,000  square  foot  research  facility. 


Tuesday,  December  21, 1993 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1996qi 

Con  Finish:    1998 


$32,800,00 


92,000 
Clinical 

92,000 


$460,000 
$92,000 


6/24/93 


111 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


New  England  Medical  Ctr.  --  Building  1-C  Phase  II 

Schematic  Design 


IPD 

Callahan,  Dennis 


Tuesday,  December  21, 1993 


Category:    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1999Q1 

Con  Finish  :    2001 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 
Sc  Det : 

DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


228 
247 


$44,500,00 


125,000 
Clinical 

125,000 


$625,000 
$125,000 


5/1  2/93 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


112 

New  England  Medical  Ctr.  --  Building  1-C  Phase  III 

Concept  Development 

IPD 

Callahan,  Dennis 


Tuesday,  December  21, 1993 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:  South  End 
Con  Start  :  1994Q3 

Con  Finish  :    1994 


TDC: 

$6,500,000 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

147,000 

Use  1  : 

Parking 

Use  1  GSF  : 

147,000 

4/93,  5/93 


5/27/93 


1 2/9/93 


New  England  Medical  Ctr 

Review  Status  : 

Design  Review 

Tracker : 

B) 

Dept: 

IPD 

Manager : 

Callahan,  Dennis 

Parcel  C 


113 

Garage 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  2001  Q1 

Con  Finish  :    2003 


Con  Jobs  : 
New  Perm  Jobs : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aft  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


256 
276 


$49,800,00 


140,000 
Clinical 

1 40,000 


$700,000 
$140,000 


5/1 2/93 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


New  England  Medical  Ctr.-  Wilbur  Theater  Air  Rights 

Concept  Development 


IPD 

Callahan,  Dennis 
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Category  :    Major  New  Facilities 
BRA  Planning  District:   South  End 
Con  Start  :  1994Q2 

Con  Finish:    1996 


1,500 

180 

1,020 


$184,000,0 


500,000 
Major  New  Facility 


1 2/8/93 


New  Federal  Courthouse  /  Fan  Pier 


Review  Status  : 

Tracker  : 
Dept: 
Manager : 


Contract  Documents 


IPD 

Haar,  Linda 


Mm*;    : 


A  new  United  States  courthouse  will  be  constructed  on  the  Fan  Pier 
overlooking  Fort  Point  Channel  and  directly  across  from  Boston's  Financial 
District.  The  new  building  will  provide  30  courtrooms  and  chambers  to  seat 
the  First  Circuit  Court,  the  U.S.  Court  of  Appeals  and  the  U.S.  District  Court 
The  building  will  be  comprised  of  500,000  square  feet.  The  total  project 
cost  for  the  new  courthouse  is  $184  million. 

The  prominence  of  the  site  on  Boston  Harbor  demands  that  public  access 
and  use  be  paramount  in  the  design  process.  Architect  Henry  Cobb  has 
said  that  it  is  his  intention  to  give  voice,  through  architecture,  to  those 
aspirations  and  beliefs  that  underlie  our  American  system  of  jurisprudence 

The  interior  of  the  courthouse  will  be  designed  so  that  the  public  can  enjoy 
the  spectacular  views  of  the  Boston  Harbor  and  the  city  skyline.  It  will 
include  exhibit  space  for  local  artists  and  a  maritime  museum.  A  restaurant 
on  the  second  floor  will  be  accessible  to  the  public  as  will  a  cafe  located  in 
the  arcade  leading  to  the  harborwalk.  Open  space  will  occupy  one-half  of 
the  4.6  acre  site  and  will  include  a  2.3  acre  waterfront  park.  The  project  will 
create  840  linear  feet  of  harborwalk  and  includes  a  water  shuttle  ticketing 
area  and  boat  docks. 
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Category:    Major  New  Facilities 
BRA  Planning  District:  Central 
Con  Start  :  1994Q4 
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TDC: 
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$75,000,00 


Major  New  Facility 


1  2/9/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 
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New  State  Courthouse  at  New  Chardon  Street 

Concept  Development 

ECD 

De  Lorey,  Brian 
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Category:    Planning  and  Zoning 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


1 2/8/93 


North  End  Neighborhood  Zoning 


Review  Status  : 

Tracker  : 
Dept: 

Manager : 


Concept  Development 


NPZ 
Haar,  Linda 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1994Q3 

Con  Finish  :    1996 


Con  ]obs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


45,000 
Education 
45,000 


1  2/9/93 


Northeastern  University  --  Classroom  Building 


Review  Status  : 

Contract  Docum 

Tracker : 

Dept : 

IPD 

Manager : 

Donnelly,  Owen 

Northeastern  University  proposes  to  build  a  new  classroom  building  at  97 
Foryth  Street  to  replace  classrooms  they  will  loose  when  the  Hunting 
Avenue  YMCA  is  redeveloped. 
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Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Kenmore 

Con  Start  : 

1994Q3 

Con  Finish  :    1995 

Con  Jobs  : 

85 

New  Perm  Jobs  : 

53 

Retained  Jobs  : 

TDC: 

$30,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

95,000 

Use  1  : 

Research 

Use  1  GSF  : 

95,000 

Use  2  : 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4  : 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

Jobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax : 

PNF: 

3/19/92 

Sc  Det : 

5/1 2/92 

|  DPIR  : 

5/3/93 

Comm  Rev  : 

on-going 

I BCDC : 

I  PAD: 

I  FPIR  : 

BRA  Bd  App  : 

10/14/93 

.  ZC  App  : 

!  ZBA  App  : 

11/23/93 

I  FAD: 

i  Doc.  App.  : 

I  Updated  : 

1  2/9/93 

Northeastern  University  —  Engineering  Science  Bldg 


Review  Status  : 

Contract  Documents 

Tracker : 

B] 

Dept: 

IPD 

Manager : 

Donnelly,  Owen 

Northeastern  University,  among  the  largest  private  colleges  in  the  country 
will  construct  a  95,000  square  foot  Engineering  Science  Center.  The 
building  will  primarily  house  laboratories  for  materials  research.  It  will  be 
consistent  with  the  University  Draft  Master  Plan  and  will  enhance  access 
from  Ruggles  Station  to  the  campus.  The  site  is  within  Northeastern's 
central  campus  on  a  parcel  currently  used  to  park  156  vehicles.  The  new 
building  will  be  located  next  to  Snell  Library  Resource  Center,  the 
Southwest  Corridor  and  Forsythe  Street.  Construction  of  the  $30  million 
project  will  begin  in  mid-1993  and  be  completed  in  1995. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:  Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
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Updated  : 


$13,300,00 


350,000 
Parking 

350,000 


1  2/8/93 


Review  Status  : 
Tracker : 
Dept: 

Manager : 
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Northeastern  University  —  Ruggles  Street  Garage 

Concept  Development 

IPD 

Donnelly,  Owen 


As  Northeastern  constucts  additional  academic,  housing  and  administrative 
facilities  on  exsisting  parking  lots  the  need  grows  for  a  replacement  parking 
facility.  Northeastern  will  build  a  1 ,000  space  parking  garage  at  the  cornor 
of  Ruggles  and  Parker  Streets. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Ken  more 
Con  Start  :      Unscheduled 
Con  Finish  : 


118 
4 


$24,200,00 


161,500 
Dormitory 
161,500 


1 2/8/93 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


121 

Northeastern  University  —  West  Campus  Housing 

Concept  Development 


IPD 

Donnelly,  Owen 


Northeastern  University  plans  to  construct  additional  housing  facilities  on 
campus  in  response  to  growing  demand  from  its  undergraduate  student 
body  and  the  expressed  preference  of  neighborhood  residents.  Consistant 
with  the  university's  long  range  master  plan  the  dormitories  will  be 
constructed  on  Parker  Street  in  the  Western  portion  of  the  campus.  The 
project  will  house  up  to  650  students. 
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Category  :    Housing 
BRA  Planning  District:   Central 
Con  Start  :  1993Q3 

Con  Finish  :    1994 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$12,740,90 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
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Doc.  App.  : 

Updated  : 


109,637 
Housing 

106,148 
Retail 

3,489 


1  2/9/93 


Oak  Terrace,  Chinatown 


Review  Status : 

Construction 

Tracker : 

Dept: 

NHD 

Manager : 

Torres,  Antonio 

The  Oak  Terrace  project  is  an  eighty-eight  unit,  multi-family  rental 
development.  The  Oak  Terrace  site,  bounded  by  Maple  Place,  Washington, 
Oak,  and  Pine  Streets,  is  located  adjacent  to  the  medical  institutions  in 
Chinatown  and  within  walking  distance  of  the  downtown  commercial  area. 

The  proposed  Oak  Terrace  housing  development  signifies  the  first  large 
scale  housing  development  in  Chinatown  in  two  decades.  The  creation  of 
Oak  Terrace  fulfills  one  of  the  major  housing  goals  in  the  1990  Chinatown 
Community  Plan  jointly  developed  by  the  City  and  the  Chinatown 
community. 

Over  two-thirds  of  the  units  in  Oak  Terrace  will  be  affordable  to  low-  and 
moderate  income  households  in  Chinatown  which  will  help  to  ameliorate  the 
longstanding  housing  crisis  in  Chinatown,  one  of  the  poorest  and  most 
overcrowded  neighborhoods  in  Boston.  The  majority  of  the  units  are 
programmed  to  address  the  severe  shortage  in  family  units.  The  design  of 
Oak  Terrace  incorporates  the  traditional  Chinese  courtyard,  enclosed  by 
four-story  duplexes,  three-story  townhouses,  and  an  eight-story  tower.  In 
addition,  a  community  plaza  will  also  be  created  for  public  use  and 
enjoyment  in  a  neighborhood  with  a  minimal  amount  of  public  open  space 

$1,325,000  in  Housing  Linkage  funds  will  be  provided  to  the  project  by  the 
City  of  Boston. 
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Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1994Q3 

Con  Finish:    1995 


Con  jobs  : 

200 

New  Perm  jobs  : 

200 

Retained  jobs  : 

TDC: 

$16,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

220,000 

Usel  : 

Retail 

Use  1  GSF  : 

83,000 

Use  2  : 

Retail 

Use  2  GSF  : 

33,000 

Ongoing 


5/13/93 


12/9/93 
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P-3  Retail  Mall  and  Health  Center 


Review  Status  : 

Schematic  Design 

Tracker : 

B] 

Dept: 

ECD 

Manager  : 

Johnson,  Beverly 

A  neighborhood  retail  mall  is  planned  for  the  Parcel  P-3  site  in  Lower 
Roxbury.  The  site,  which  contains  approximately  6-3/4  acres,  is  located  at 
the  intersection  of  Tremont  and  Whittier  Streets.  The  Ruggles  Center 
project  (Parcel  18)  and  the  new  Police  Headquarters  building  are  located 
across  Tremont  Street  from  the  site.  The  Parcel  P-3  mall  is  expected  to  be 
anchored  by  a  multiplex  cinema  serving  the  local  neighborhood,  and  will 
also  include  stores  geared  to  local  needs  such  as  a  drug  store,  shoe  store, 
dry  cleaner,  hairstylist,  family-style  restaurants  and  fast  food,  video  rentals, 
and  other  similar  retail  uses.  A  grocery  store,  which  was  considered  as  an 
anchor  tenant  for  the  project,  may  be  present  in  a  scaled  down  space.  Also 
included  in  the  project  is  a  small  amount  of  office  space  which  will  be 
occupied  by  the  small  office  user  whose  business  places  a  premium  on 
being  close  to  its  customers,  such  as  a  Social  Security  office,  lawyer,  etc. 
The  Whittier  Street  Health  Center,  which  is  currently  located  on  the  site,  will 
occupy  approximately  25,000  square  feet  of  new  space  in  the  project 
Parking  for  approximately  320  cars  and  landscaping  improvements  are  also 
planned  for  the  site.  This  new  mall  is  expected  to  serve  the  needs  of  the 
local  neighborhood  for  basic  retail  services  as  well  as  to  support  the 
emerging  core  of  development  around  the  Ruggles  Center  project. 
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1995Q2 

Con  Finish  : 


Con  Jobs  : 
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Retained  Jobs  : 
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FAD: 
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Updated  : 


$297,000 


Infrastructure 


1  2/8/93 


Pier  4  Park,  Charlestown 


Review  Status  : 

Unknown 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 

Perform  critical  repairs  to  waterfront  public  park,  repair  dock,  install  lighting 
and  upgrade  security  systems. 
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Category  :   Southwest  Corridor 

BRA  Planning  District 

Roxbury 

Review  Status  : 

Contract  Docum 

Con  Start  : 

1994Q1 

Tracker  : 

Con  Finish  :    1995 

Dept: 
Manager : 

IPD 

Con  Jobs  : 

350 

Johnson,  Beverly 

New  Perm  )obs  : 

50 

Retained  |obs  : 

800 

$41,000,00 


1 94,000 
Major  New  Facility 
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Police  Headquarters 


The  new  $41  million  headquarters  facility  in  Roxbury  will  consolidate  police 
operations  including  telecommunications  that  cannot  fit  into  the  present 
outdated  headquarters  in  the  Back  Bay. 
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Category:   Planning  and  Zoning 
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Con  Finish  : 
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Infrastructure 
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Port  of  Boston  Rail  Connections 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

ECD 

De  Lorey,  Brian 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :      Unscheduled 

Con  Finish  : 


Planning  &  Zoning 


1 2/8/93 


Priority  Growth  Area  Zoning  Article 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :   Major  New  Facilities 

BRA  Planning  District:  Back  Bay/Beacon  Hil 

Con  Start  :      Unscheduled 

Con  Finish  : 


Con  Jobs  : 
New  Perm  )obs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  ; 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 
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Prudential  --  Future  Buildout 


Review  Status : 

Design  Review 

Tracker : 

Dept: 

UDD 

Manager : 

Maistros,  Tom 
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Category  :    Retail/C 

ammercial/Hotel 

BRA  Planning  District:   Back  Bay/Beacon  Hill 

Con  Start  : 

1991  Q4 

Con  Finish  :    1993 

Con  Jobs  : 

253 

New  Perm  lobs  : 

445 

Retained  )obs  : 

TDC: 

$65,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

274,365 

Use1  : 

Retail 

Use  1  GSF  : 

Use  2  : 

Use  2  GSF  : 

Use  3: 

Use  3  GSF  : 

Use  4  : 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

$668,295 

!  Jobs  Link  : 

$106,710 

Tot  Tax  : 

City  Tax  : 

$1,000,000 

City  PILOT  : 

State  Tax  : 

$1,600,000 

Fed  Tax  : 

IPNF: 

6/88 

j  Sc  Det : 

9/8/88 

[  DPIR  : 

4/1 2/89 

Comm  Rev  : 

B  BCDC  : 

PAD: 

8/30/89 

FPIR: 

11/13/89 

ii  BRA  Bd  App  : 

1/18/90 

2ZC  App  : 

2/22/90 

ZZBAApp: 

fFAD: 

[  Doc.  App.  : 

i  Updated  : 

1  2/8/93 
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Prudential  Phase  I  --  Retail 


Review  Status  : 

Construction 

Tracker : 

Dept: 

UDD 

Manager : 

Maistros,  Tom 

The  Prudential  Center  redevelopment  is  a  multi-phased  project  including  the 
long-term  development  of  1.8  million  square  feet  of  new  office,  retail,  and 
residential  space. 

At  a  cost  of  $65  million,  the  Prudential  is  reconstructing  its  pedestrian 
concourses  and  retail  spaces  into  a  European-style  retail  galleria.  The  new 
mall  will  better  link  the  hotels,  meeting  rooms  and  retail  spaces  of  Copley 
Place  with  the  Back  Bay  Sheraton  and  the  recently  renovated  Hynes 
Convention  Center,  resulting  in  a  modern  convention  and  visitors  complex 
with  a  significant  increase  in  retail  activity. 

Phase  I  includes  the  redevelopment  of  approximately  275,000  square  feet 
of  retail  space  (200,000  NRSF)  and  the  reconstruction  of  the  pedestrian 
shopping  arcades  connecting  St.  Botolph  to  Back  Bay,  and  Copley  Place  to 
the  Hynes  Convention  Center.  The  work  will  create  253  new  construction 
jobs. 

A  voluntary  contribution  of  $1.4  million  by  Prudential  will  be  made  available 
for  neighborhood  projects  as  part  of  the  community  benefits  plan  for  the 
impacted  neighborhoods  $300,000  of  these  funds  has  already  been 
distributed  in  the  first  phase.  This  contribution  is  in  addition  to  jobs  and 
housing  linkage  payments  totalling  nearly  $1  million  dollars. 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :  1 995 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 
Sc  Det : 

DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR  : 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


Recodification  of  the  Zoning  Code 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :   Southwest  Corridor 
BRA  Planning  District:   South  End 
Con  Start  :  1994Q3 

Con  Finish  : 


$4,500,000 
$280,000 


33,000 
Medical  Office 

11,000 

Medical  Research 

220,000 


1 2/9/93 


Renal  Dialysis  Center 


Review  Status  : 

Contract  Do 

Tracker : 

Dept: 

NHD 

Manager  : 

Faria,  Maria 

NHD  oversaw  the  start  of  construction  of  the  $4.5  million  Ren  Corporation 
Dialysis  Center  in  the  South  End  for  outpatient  dialysis  care  in  Steptember, 
1993. 

The  BRA  conveyed  a  23,000  s.f.  parcel  on  Harrison  Avenue  to  Ren  Centers  of 
Massachusetts,  which  combined  the  parcel  with  an  abutting  lot  to  construct  a 
three-story  building  consisting  33,000  sf  including  the  clinic  on  the  first  floor 
and  office  and  laboratory  space  on  the  upper  floors.  NHD  managed  and 
directed  an  intensive  public  review  process  which  led  to  strong  community 
support  for  this  project.  In  keeping  with  the  objectives  of  the  recently 
adopted  South  End/Lower  Roxbury  Development  Policy  Plan,  this  project 
represents  a  successful  effort  by  NHD  to  facilitate,  and  gain  public  support 
for,  economic  development  that  will  bring  about  70  jobs  to  the  community. 
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Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :      Unscheduled 
Con  Finish  : 


2,250 
4,250 


Updated 


1,650,000 
Planning  &  Zoning 


1  2/6/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Riverfront  R&D  Park  at  Allston  Landing  MAster  Plan 

Concept  Development 


IPD 

Gray,  Karen 


Trie  Riverfront  R&D  Park  is  a  51 -acre  biotechnology  research, 
development,  office,  and  manufacturing  site  at  Allston  Landing.  It  is 
prominently  located  on  the  Charles  River  in  a  corridor  of  well  known 
institutions  such  as  Harvard  Business  School,  MIT,  and  Boston  University 
In  this  location  it  is  strategically  situated  between  major  Boston  and 
Cambridge  research  centers. 

The  Park  is  only  a  5  to  10  minute  drive  from  MIT's  research  laboratories  at 
Kendall  Square.  Within  a  10  to  20  minute  drive  are  downtown  Boston,  the 
proposed  medical  research  campus  for  the  Boston  University  School  of 
Medicine,  Boston  City  Hospital,  and  the  Longwood  Medical  Area.  With  the 
completion  of  the  Third  Harbor  Tunnel,  Logan  Airport  will  be  only  10  to  15 
minutes  from  the  site. 

The  full  development  of  the  Riverfront  R&D  Park  is  tied  to  the  realignment  of 
the  Allston/Cambridge  Turnpike  interchange  to  provide  direct  access  to  and 
from  the  Turnpike  and  the  R&D  Park.  The  BRA  and  the  Massachusetts 
Turnpike  Authority  are  working  together  to  address  this  and  other  site 
planning,  transportation  and  infrastructure  issues. 


Tuesday,  December  21,  1993 


133 


Category  :    Housing 
BRA  Planning  District:   Roxbury 
Con  Start  :  1994Q3 

Con  Finish  : 


$2,200,000 


24,000 
Housing 


1  2/8/93 


Roxbury  Infill  Housing  Development 


Review  Status : 

Contract  Docun 

Tracker : 

Dept: 

NHD 

Manager  : 

Torres,  Antonio 

Tuesday,  December  21, 1993 


134 


Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1994Q2 

Con  Finish  :    1995 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$16,000,00 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


295,480 
Parking 


1 2/9/93 


Ruggles  Garage 


Review  Status : 

Schematic  Design 

Tracker : 

Dept: 

ECD 

Manager : 

Johnson,  Beverly 

The  Ruggles  Center  Garage  will  contain  approximiately  950  spaces  and  will 
serve  the  parking  needs  of  the  Ruggles  Center  Project  as  well  as  proving 
public  parking.  Ruggles  Center  is  a  mixed-use  project  to  be  constructed  in 
four  phases  which  includes  550,000  square  feet  of  office  space,  a  200-room 
hotel,  25,000  square  feet  of  retail  space,  and  parking.  A  central  plaza  will 
be  the  focal  point  of  the  project  and  will  complement  the  adjacent  MBTA 
Southwest  Corridor  linear  parkland.  The  project,  which  is  adjacent  to  the 
MBTA  Ruggles  Center  subway  station,  is  the  neighborhood  component  of 
the  Parcel  to  Parcel  Linkage  I  project,  and  is  linked  to  the  Kingston-Bedford 
site  in  the  Downtown  (One  Lincoln  Street). 
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Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1992Q3 

Con  Finish  :    1994 


$31,000,00 


165,000 
Office 

165,000 


$195,600 
$56,000 


12/8/93 


Ruggles  I  ~  Registry  of  Motor  Vehicles  &  Plaza 


Review  Status  : 

Construction 

Tracker : 

B) 

Dept: 

ECD 

Manager : 

Johnson,  Beverly 

Ruggles  Center  is  a  four  building  phased  development  project.  Three 
buildings  will  be  for  office  use,  the  other  will  be  for  either  office  or  hotel  use 
Also  included  in  the  project  is  a  freestanding  parking  garage  for  950  cars 
and  a  public  plaza  around  which  the  project  is  oriented.  The  plaza  will 
feature  brick  paving  with  granite  highlights,  trees,  lighting  and  seating.  The 
City  is  providing  approximately  $2  million  in  City  capital  for  the  public  plaza 
element. 

Phase  I  of  Ruggles  Center  consists  of  the  Registry  of  Motor  Vehicles,  the 
public  plaza  and  two  surface  parking  lots.  The  two  surface  parking  lots  will 
be  replaced  by  subsequent  phases  of  the  Ruggles  Center  project.  Phase  I 
is  in  construction  and  is  projected  to  be  completed  in  January,  1994.  The 
Registry  of  Motor  Vehicles  will  occupy  the  Phase  I  office  building. 

The  entire  Ruggles  Center  project  will  create  approximately  1,000 
construction  jobs  and  will  support  approximately  2,000  permanent  jobs 
Phase  I  will  create  approximately  260  construction  jobs  and  will  support 
approximately  550  permanent  jobs. 

It  is  estimated  that  the  housing  linkage  contribution  from  the  entire  Ruggles 
Center  project  will  be  $2.8  million.  The  jobs  linkage  contribution  will  be 
approximately  $550,000.  Ruggles  Center  Joint  Venture  will  contribute  10 
percent  of  its  development  fee  and  net  profits  to  a  community  development 
fund.  The  fund  will  also  receive  payments  from  One  Lincoln  Street,  the 
downtown  project  linked  to  Ruggles  Center. 

Ruggles  Center  Joint  Venture  has  exceeded  its  agreed  goal  of  30  percent 
Minority  Business  Enterprise  utilization  in  all  project  contracts.  Ruggles 
Center  Joint  Venture  will  also  provide  other  benefits  related  to  child  care 
and  support  for  minority  entrepreneurship  in  subsequent  phases  of  the 
Ruggles  Center  project. 
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Category  :   Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Office 


1  2/8/93 
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Ruggles  II 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

IPD 

Johnson,  Beverly 
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Category  :   Southwest  Corridor 
BRA  Planning  District:   Roxbury 
Con  Start  :      Unscheduled 
Con  Finish  : 


Office 


1 2/8/93 
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Ruggles  III 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

IPD 

Johnson,  Beverly 
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Category  :   Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Hotel 


1 2/8/93 
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Ruggles  IV 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

IPD 

Johnson,  Beverly 
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Category  :    Southwest  Corridor 

BRA  Planning  District:   Roxbury 

Review  Status : 

Construction 

Con  Start  :                   1993Q4 

Tracker : 

BJ 

Con  Finish:    1995 

Dept: 
Manager : 

IPD 

Con  Jobs  : 

140 

Garver,  Richard 

New  Perm  )obs  : 

25 

Retained  |obs  : 

$17,000,00 


126,000 
Sports 

126,000 


139 

School  Track 


The  new  High  School  Track  Facility  will  fulfill  a  25  year  old  Commonwea 
of  Massachusetts  commitment  to  create  an  indoor  track  for  high  school 
athletes  throughout  the  state.  It  will  be  located  on  a  portion  of  Campus  High 
School  Parcel  P-3a-1.  The  parcel  is  approximately  145,515  square  feet  and 
is  located  at  the  intersection  of  Tremont  Street  and  New  Dudley  Street.  The 
126,800  square  foot  facility  will  contain  a  200  meter  six-lane  banked  track 
eight  60  yard  sprint  lanes,  high  jump  and  long  jump  areas,  seating  for  3,000 
spectators  and  support  facilities  in  a  building  ranging  from  36  to  44  feet  in 
height.  It  will  also  contain  a  separate  500  seat  gymnasium  for 
inter-collegiate  basketball.  The  Commonwealth  will  provide  300  surface 
parking  spaces  on  land  owned  by  Roxbury  Community  College  and  modify 
nearby  intersections  to  minimize  traffic  impacts  from  the  Massachusetts 
High  School  Track.  The  facility  will  be  available  for  community  use  as  well 
as  available  to  the  students  of  the  adjacent  Hubert  Humphrey  Occupational 
Resource  Center  and  Madison  Park  High  School.  On  completion,  the 
athletic  facility  will  be  owned  and  operated  by  Roxbury  Community  College. 
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Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Central 

Con  Start  : 

1993Q3 

Con  Finish  :    1995 

Con  Jobs  : 

402 

New  Perm  Jobs  : 

156 

Retained  Jobs  : 

140 

TDC: 

$45,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

200,000 

Usel  : 

Clinical 

Use  1  GSF  : 

1  70,000 

Use  2: 

Parking 

Use  2  GSF  : 

52,500 

Use  3  : 

Medical  Research 

Use  3  GSF  : 

30,000 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

$762,500 

Jobs  Link  : 

$152,500 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1 2/9/93 

Shriners  Burns  Institute  --  Replacement  Facility 


Review  Status : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Callahan,  Dennis 

I  he  Shriners  Burns  Institute  provides  state-of-the-art  medical  care  to 
children  who  suffer  burn-related  injuries  entirely  free  of  charge.  The 
Institute  enjoys  an  affiliation  with  Massachusetts  General  Hospital  under 
which  physicians  have  dual  appointments  and  MGH  provides  emergency 
backup  care  to  Shriners  patients. 

The  Shriners  Project  will  provide  additional  medical  research  space, 
increased  patient  bed  space  (although  the  number  of  beds  will  remain  at  30) 
outpatient  care  space,  an  auditorium,  a  lobby,  and  on-site  parking.  The  $45 
million  245,000  square  foot  project  will  employ  470  construction  workers, 
produce  $500,000  in  housing  linkage  and  $100,000  in  jobs  linkage.  It 
retains  243  permanent  jobs. 

The  two-phase  project  calls  for  the  existing  facility  to  remain  in  operation 
until  new  hospital  space  is  constructed  on  a  steel  truss  above  the  existing 
building.  Following  completion  of  the  new  hospital  space,  the  existing 
facility  will  be  replaced  with  new  space. 
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Category  :   Major  New  Facilities 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :      Unscheduled 

Con  Finish  : 


1  2/8/93 


Single  Family  Intiative 


Review  Status  : 
Tracker : 
Dept: 

Manager : 


Concept  Development 

NHD 
O'Malley,  Tom 
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Category  :   Major  New  Facilities 
BRA  Planning  District:   South  Boston 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  )obs  : 
Retained  Jobs  : 


2,953 
530 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$600,000,0 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


900,000 
Exhibition 


12/10/93 


South  Bay  Exhibition  Center 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

UDD 

Tentindo,  Nancy 


The  site  selection  process  for  a  new  Megaplex  convention  and  sports  center 
has  been  completed  with  the  site  preferred  by  the  BRA  South  Bay  chosen  by 
the  Commonwealth  of  Massachusetts.  The  BRA  has  also  completed 
economic  analyses  of  the  project  and  its  projected  impact  on  the  region's 
economy.  The  Massachusetts  Convention  Center  Authority  has  endorsed  the 
BRA  Plan  and  has  recommended  it  to  the  Governor.  BRA  staff  are  currently 
working  on  the  design  of  the  Exhibition  Center  and  the  state  is  moving 
forward  with  plans  to  build  the  Center  on  this  52-acre  site,  less  than  one  mile 
south  of  downtown  Boston.  It  will  be  a  mixed-use  development  with  650,000 
square  feet  of  exhibition  space,  a  70,000-seat  stadium,  and  parking. 
The  new  Exhibition  Center  will  strongly  enhance  Boston's  capacity  for  hosting 
large  convention  events,  while  the  new  Sports  Center  will  improve  Boston's 
sports  capacity  and  strengthen  a  future  Olympic  bid.  The  economy  will  get 
an  infusion  of  direct  spending  from  sports  patrons,  tourists,  and  convention 
delegates,  as  well  as  indirect  spending  as  hotels,  restaurants,  retailers,  and 
other  businesses  increase  their  business  spending,  and  as  their  workers 
paychecks  are  spent.  The  combination  of  direct  and  indirect  economic 
impact  is  estimated  at  $1 .06  billion.  The  facility  will  attract  nearly  1 .2  million 
stadium  visitors  and  almost  400,000  new  convention  visitors  to  Boston. 
The  Exhibition  Center  would  create  530  full-time  equivalent  jobs. 
Construction  jobs  are  estimated  at  2,953.  Additional  jobs  would  be  generated 
off-site  at  area  hotels,  restaurants,  retail  stores,  and  entertainment  businesses, 
and  in  the  construction  of  additional  hotels  required  to  service  new  demand 
from  the  Center. 
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Category:    Planning  and  Zoning 
BRA  Planning  District:   South  Boston 
Con  Start  :      Unscheduled 
Con  Finish  : 


South  Boston  Neighborhood  Zoning 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

NPZ 
Haar,  Linda 


Planning  &  Zoning 


1 2/8/93 
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Category:    Planning  and  Zoning 
BRA  Planning  District:  South  End 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF: 
Sc  Det : 
DPIR: 

Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 


Updated  : 


Planning  &  Zoning 


1  2/8/93 
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South  End  /  Lower  Roxbury  Development  Policy  Plan 

Review  Status  :  Concept  Development 

Tracker : 

Dept :  NHD 

Manager :  Kostaras,  James 


The  South  End/Lower  Roxbury  Development  Policy  Plan,  which  the  BRA 
Board  adopted  in  May,  1993,  encourages  and  guides  economic  growth  in  the 
South  End  and  Lower  Roxbury. 

The  Development  Policy  Plan,  the  result  of  a  three-year  long  community 
planning  process  recommends  a  range  of  development  strategies:  urban 
design  guidelines  for  the  redevelopment  of  over  30  acres  of  vacant  land; 
proposed  business  development  on  under  utilized  parcels  providing  new  jobs 
for  residents;  mixed-income  housing  development  on  vacant  parcels;  new 
open  space;  historic  preservation;  guidelines  for  transportation  policy. 

The  Plan  achieves  the  following  major  objectives: 

Guides  urban  land  development  and  encourages  economic  growth  in 

the  South  End  Lower/Roxbury. 

Creates    a    master    plan    that    represents    a    common    vision    and 

consensus,  shared  by  diverse  community,  in  support  of  business  and 

economic  development. 

Capitalizes  on  the  South  End/Lower  Roxbury's  strategic  location  and 

growth  potential  to  stimulate  economic  development  that  will  bring 

jobs  and  business  opportunities  to  the  community. 

Streamlines  the  public  review  process  by  gaining  community  support 

for    economic     development     projects     and     clearly    establishing 

predictable    as-of-right    guidelines    that    eliminate    time-consuming 

negotiations  between  developers  and  community  groups  on  an  ad 

hoc  basis  for  each  proposed  project 


Development  Policy  Plan  endorsed  by  community-based 
organizations,  neighborhood  associations,  local  elected  officials  and 
business  groups  at  a  major  public  meeting  attended  by  over  200 
participants  in  the  South  End  in  March,  1993.  In  June,  1993,  the  BRA 
initiated  a  process  to  re-zone  South  based  on  the  Development  Policy 
Plan. 

Re-zoning  process  initiated  using  the  Development  Policy  Plan  as  a 
basis  and  framework  for  new  zoning. 

Community  Participation 

The  NHD  initiated  the  South  End/Lower  Roxbury  development  Policy 
Planning  process  in  early  1990  with  the  appointment  of  a  28-member 
working   group   of   South    End/Lower    Roxbury    neighborhood    residents   to 
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recommend  ways  to  channel  and  manage  development,  growth  and 
nvestment  in  these  neighborhoods  over  the  next  twenty  years.  NHD  staff 
undertook  an  extensive  planning  process  with  the  input  of  the  South 
End/Lower  Roxbury  Working  Group,  neighborhood  associations,  community 
activists,  business  groups,  local  elected  officials  and  other  public  agencies, 
holding  over  150  public  meetings  to  discuss  and  address  development  issues 
facing  the  South  End  and  Lower  Roxbury. 
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Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:  South  End 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Clinical 


1  2/8/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 


South  End  Community  Health  Center  -  RC-9 

Concept  Development 


NHD 
Kostaras,  James 


n  June,  1993,  NHD  began  assisting  the  South  End  Community  Health  Center 
in  planning  for  the  consolidation  of  their  facilities  on  BRA  Parcel  RC-9 
initially  designated  for  the  Helen  Morton  Transitional  Housing  proposal.  NHD 
also  coordinated  discussions  between  the  Health  Center  and  the  local 
Blackstone-Franklin  Neighborhood  Association  in  an  effort  to  gain  community 
support  for  a  consolidation  plan  in  keeping  with  the  guidelines  of  the  South 
End/Lower  Roxbury  Development  Policy  Plan. 

The  South  End  Community  Health  Center  is  a  full-service,  non-profit  primary 
care  facility,  governed  by  a  1 5  member  Board  of  Directors  who  are  all  South 
End  residents  and  clients  of  the  Health  Center's  services.  Since  its 
establishment  in  1969,  the  Health  Center  has  grown  from  a  small  pediatric 
clinic  into  a  comprehensive  health  center  offering  affordable  medical  care  for 
all  ages,  dentistry,  day  care,  mental  care  and  other  services  in  five  locations. 
The  Health  Center  seeks  to  consolidate  its  services  in  one  new  facility. 
University  Associates,  as  part  of  the  BioSquare  Project  is  working  with  the 
Health  Center  on  long-term  development  strategies  with  the  expectation  that 
community  health  centers  (such  as  the  South  End  Community  Health  Center) 
will  play  an  important  role  in  the  emerging  new  health  systems  being  planned 
by  the  Clinton  Administration. 
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Category:    Planning  and  Zoning 
BRA  Planning  District:   South  End 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


12/8/93 


South  End  Neighborhood  Zoning 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:  Central 
Con  Start  :  1992Q4 

Con  Finish  :    1995 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


408 
36 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$75,000,00 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


250,000 
Infrastructure 


South  Station  Intermodal  Transportation  Facility 


Review  Status : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Garver,  Richard 

South  Station  will  be  an  intermodal  transportation  center  for  the  Boston 
region.  A  new  regional  bus  terminal,  the  Third  Harbor  Tunnel  and 
high-speed  rail  to  New  York  City  will  expand  South  Station's  role  as  a  major 
transportation  hub.  Other  improvements  include:  Old  Colony  rail  service: 
transit  service  to  the  South  Boston  piers,  and  a  remote  terminal  facility  for 
Logan  Airport.  Public  parking  within  the  air  rights  above  both  the  train  and 
bus  facilities  will  be  connected  by  direct  ramps  to  the  Turnpike,  Central 
Artery,  and  Third  Harbor  Tunnel.  These  550  spaces  at  the  southern  portion 
of  the  air  rights  will  allow  motorists  to  reach  all  of  the  transportation  modes 
found  at  South  Station.  They  will  also  serve  as  a  physical  platform  for  full 
development  of  the  air-rights.  Above  the  transport  facilities,  development  of 
office,  research  and  possibly  hotel  space  is  planned. 
These  improvements  will  make  South  Station  the  leading  transportation  hub 
of  New  England  and  a  major  employment  center. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1994Q4 

Con  Finish  :    1996 


657 
802 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$135,300,0 


380,000 

Medical  Research 

380,000 


$1,400,000 
$280,000 


12/11/92 
5/1 4/93 


6/24/93 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


149 

South  Station  Phase  !  -  Tufts  Intl.  Research  Center 

Schematic  Design 

IPD 

Garver,  Richard 


The  Tufts  International  Research  Center  at  South  Station  is  a  $600  million 
biomedical  research  center  that  includes  medical  laboratories,  office  space, 
retail,  parking,  and  possibly  a  hotel  on  air  rights  over  South  Station.  The  Tufts 
University  Development  Corporation,  a  wholly-owned  subsidiary  of  Tufts 
University,  is  the  designated  developer  of  the  project.  Phase  I  of  the  Tufts 
International  Research  Center  will  consist  of  two  buildings  totaling  380,000 
square  feet  on  the  southern  portion  of  the  site.  This  space  is  planned  for  use 
by  Tufts  University  laboratories,  corporate  sponsored  biomedical  research 
facilities,  and  the  regional  offices  of  federal  agencies  such  as  the  Food  and 
Drug  Administration. 

The  six-acre  site  sits  squarely  in  the  Financial  District  but  is  only  three  blocks 
from  the  New  England  Medical  Center  and  the  Tufts  Center  is  part  of  a  larger 
complex  that  will  include  an  MBTA  bus  terminal  for  city  and  commuter  buses 
and  a  parking  garage.  It  has  excellent  automobile  and  transit  access  in  and 
out  of  the  city  and  to  Logan  International  Airport. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1997 

Con  Finish  : 


Con  Jobs  : 

New  Perm  Jobs  ; 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Office 


12/8/93 


South  Station  Technopolis 


Review  Status  : 
Tracker : 
Dept: 

Manager : 


Concept  Development 

IPD 

Johnson,  Beverly 


The  Tufts  International  Research  Center  at  South  Station  is  a  $600  million 
biomedical  research  center  that  includes  medical  laboratories,  office  space, 
retail,  parking,  and  possibly  a  hotel  on  air  rights  over  South  Station.  The  Tufts 
University  Development  Corporation,  a  wholly-owned  subsidiary  of  Tufts 
University,  is  the  designated  developer  of  the  project.  Phase  I  of  the  Tufts 
International  Research  Center  will  consist  of  two  buildings  totaling  380,000 
square  feet  on  the  southern  portion  of  the  site.  This  space  is  planned  for  use 
by  Tufts  University  laboratories,  corporate  sponsored  biomedical  research 
facilities,  and  the  regional  offices  of  federal  agencies  such  as  the  Food  and 
Drug  Administration. 

The  six-acre  site  sits  squarely  in  the  Financial  District  but  is  only  three  blocks 
from  the  New  England  Medical  Center  and  the  Tufts  Center  is  part  of  a  larger 
complex  that  will  include  an  MBTA  bus  terminal  for  city  and  commuter  buses 
and  a  parking  garage.  It  has  excellent  automobile  and  transit  access  in  and 
out  of  the  city  and  to  Logan  International  Airport. 
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Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   Roxbury 
Con  Start  :  1 995 

Con  Finish  : 


M  ,900,000 


1 2/8/93 


Southwest  Corridor  Improvements 


Review  Status  : 

Tracker  : 
Dept: 

Manager : 


Concept  Development 

IPD 

Johnson,  Beverly 
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Category  :  Institutional  and  Biotech 
BRA  Planning  District:  Charlestown 
Con  Start  :  1994Q2 

Con  Finish  :    1996 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
AffHsUts: 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD  : 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD: 
Doc.  App.  : 

Updated  : 


640 

120 

1,270 


$90,000,00 


340,000 
Clinical 

260,000 

Medical  Research 

80,000 


$1,200,000 
$240,000 


1  2/9/93 


Review  Status : 

Tracker : 
Dept: 
Manager : 


152 

Spaulding  Rehabilitation  Hospital  —  Relocation 

Concept  Development 


IPD 

Gray,  Karen 


The  Spaulding  Rehabilitation  Hospital  has  been  invited  to  relocate  its  facility 
in  the  Charlestown  Navy  Yard  alongside  the  Massachusetts  General 
Hospital's  Biomedical  Research  Center.  The  Spaulding  project  is  a  340,000 
square  foot  facility  with  a  capacity  for  300  patient  rooms  and  parking  for  210 
vehicles.  Of  this  space,  80,000  square  feet  will  accomdate  research 
facilities.  The  hospital  employs  approximately  1,270  doctors,  nurses  and 
medical  technicians.  Spaulding  must  relocate  from  its  present  location  to 
allow  for  construction  of  the  Charles  River-crossing  component  of  the 
Central  Artery  project.  Spaulding  will  fit  in  well  with  the  MGH  Biomedical 
Research  Center  at  Building  149  and  the  new  biotech  start-up  companies 
Biotransplant  and  Diacrin  -  which  have  been  founded  at  the  Navy  Yard. 
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Category  :    Housing 

BRA  Planning  District:  Fenway/Kenmore 

Review  Status  : 

Contract  Documents 

Con  Start  :                   1994Q2 

Tracker : 

Con  Finish  :    1996 

Dept: 
Manager : 

NHD 

Con  |obs :                                           44 

Torres,  Antonio 

New  Perm  |obs  :                                     2 

Retained  |obs  : 

$8,500,000 


Housing 


123 
123 


153 

St.  Cecilia's,  Fenway 


The  St.  Cecilia's  development  will  provide  one  hundred  twenty-three 
housing  units  for  elderly  individuals  and  twenty-five  units  to  individuals  with 
AIDS.  The  property,  located  at  the  corner  of  Queensberry  and  Kilmarnock 
Streets,  is  bounded  to  the  south  by  residential  uses  and  the  Holy  Trinity 
Russian  Orthodox  Cathedral,  to  the  west  by  residential  and  commercial 
uses,  and  to  the  north  and  east  by  residential  uses.  The  first  phase  is 
funded  under  HUS's  Section  202  program.  It  will  contain  one  hundred  one 
one-bedroom  units  and  twenty-two  studio  units  in  a  six  and  one-half  story 
building.  The  development  will  contain  a  twenty-three  unit  congregate  care 
floor  for  those  residents  no  longer  able  to  maintain  their  one-bedroom 
apartments  and  needing  a  higher  level  of  care.  The  second  phase  will 
consist  of  the  25  unit  AIDS  wing.  The  St.  Cecilia's  development  will  be  a 
state  of  the  art  comprehensive  care  facility  developed  by  the  Archdiocese  of 
Boston. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 

Con  Start  :  1992Q2 

Con  Finish  :    1993 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs : 


155 
168 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$31,000,00 


Total  CSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
AffHsUts: 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


85,000 
Clinical 

85,000 


4/1 6/93 
5/1  6/93 


6/8/93 


5/11/93 


St.  Elizabeth's  --  St.  Margaret's  Relocation 


Review  Status : 

Construction 

Tracker : 

BJ 

Dept  : 

IPD 

Manager : 

Callahan,  Dennis 

I  he  $37  million  relocation  ot  St.  Margaret's  Hospital  to  the  St.  Elizabeth's 
Hospital  campus  in  Brighton. 


Tuesday,  December  21,  1993 


155 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :  1994Q1 

Con  Finish  :    1995 


$10,000,00 


25,000 

Medical  Research 

25,000 


St.  Elizabeth's  Hospital  Lab 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Contract  Documents 


IPD 

Callahan,  Dennis 
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Category :   Housing 

BRA  Planning  District:  Allston/Brighto 

Con  Start  :      Unscheduled 

Con  Finish  : 


156 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF: 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


Housing 


1  2/8/93 


Review  Status : 

Tracker : 
Dept: 

Manager : 


St.  Sebastian's  Single  Family  Development 

Concept  Development 


NHD 
O'Malley,  Tom 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Con  Start  :      Unscheduled 

Con  Finish  : 


Planning  &  Zoning 


1  2/8/93 


State  Enterprise  Zones 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

ECD 

De  Lorey,  Brian 
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Category  :   Southwest  Corridor 
BRA  Planning  District:  South  End 
Con  Start  :  1994Q3 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Industrial 


1  2/9/93 


Striderite  Plant  Redevelopment 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

EDIC 

Mayfield,  Chauncy 


The  site  of  the  former  Digital  Plant  in  Roxbury  is  being  considered  by  Roxbury 
Electronics  for  use  as  a  telecommunications  firm.  However,  there  is  a  million 
dollar  debt  that  must  be  paid  off  before  a  new  company  can  get  started. 
Digital  owns  the  60,000  square  foot  building  which  it  formerly  used  for 
keyboard  assembly.  The  five-acre  parcel  of  land  on  which  it  is  situated  is 
owned  by  the  City.  The  likely  re-use  of  the  facility  would  be  light 
manufacturing,  assembly,  or  an  industrial  use. 
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Category  :    Planning  and  Zoning 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Planning  &  Zoning 


159 

Stuart  Street  Zoning 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

NPZ 
Haar,  Linda 
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Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1996Q1 

Con  Finish  :    1996 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


275 
100 
650 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$50,000,00 


$32,500,00 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


250,000 
Education 


$100,000 
$500,000 


1 2/9/93 


Review  Status : 

Tracker : 
Dept: 
Manager : 


160 
Suffolk  Law  School,  1 1 0-1 20  Tremont  Street 

Concept  Development 

ECD 

De  Lorey,  Brian 


I  he  Suffolk  University  campus  is  located  on  Beacon  Hill,  adjacent  to  the 
State  House  and  near  Government  Center.  The  University's  present 
buildings  total  approximately  414,100  square  feet  but  current  programmatic 
needs  of  Suffolk  University  as  a  whole  and  the  Law  School  indicate  that  as 
the  University  and  Law  School  are  growing,  the  space  needs  are  now 
paramount  and  can  be  best  served  by  a  new  Law  School  facility.  The 
location  under  consideration  for  this  new  facility  is  110-120  Tremont  Street 
which  is  located  in  one  of  the  oldest  and  best  known  areas  of  downtown 
Boston.The  block-long  site  serves  as  a  gateway  between  the  district's 
colonial  heritage  and  the  formerly  bustling  commercial  center  of  late  19th 
and  early  20th  century  Boston. 

The  new  Suffolk  University  Law  School  would  complement  the  aesthetic 
quality  of  the  area,  increase  pedestrian  activity  in  the  area  and  help  to 
revitalize  this  end  of  Tremont  Street.  Daytime  and  evening  activity  in  the 
vicinity  of  the  Law  School  would  increase,  thus  encouraging  increased 
active  and  passive  usage  of  the  area's  parks,  open  spaces  and  pedestrian 
ways. 

The  new  Law  School  building  will  probably  contain  225,000  -  300,000 
square  feet,  with  a  height  of  125  feet  and  an  FAR  of  8  which  is  within  the 
zoning  limits  of  the  Midtown  Cultural  District  and  will  be  compatible  and 
supportive  of  the  surrounding  historic  context. 

Suffolk  University's  proposed  program  for  the  building  envisions  an  active 
ground  floor  with  a  public  lobby  and  other  public  space,  possibly  including 
the  Suffolk  University  Bookstore.  The  building  will  contain  a  wide  range  of 
spaces,  including  lecture  halls,  moot  courtrooms,  classrooms,  a  law  library 
and  faculty  and  administrative  offices. 

Suffolk  University  Law  School  would  be  a  welcome  addition  to  the 
streetscape;  it  would  complement  the  aesthetic  quality  of  the  area  and 
increase  its  level  of  vitality  while  simultaneously  having  a  revitalizing  effect 
on  this  section  of  the  city.  The  Law  School  would  be  readily  visible  from  the 
Granary  Burial  Ground,  the  Boston  Common  and  upper  Tremont  Street. 
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Category  :   Midtown 
BRA  Planning  District:   Central 
Con  Start  :  1993Q1 

Con  Finish  : 


$20,000,00 


$12,000,00 


600,000 
Hotel 


$101,250 
$38,250 


Swissotel  (renovation) 


Review  Status  : 

Construction 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Swissotel,  formerly  Lafayette  Hotel,  will  be  undergoing  an  $15  million  interior 
renovation.  This  renovation  will  highlight  and  reflect  its  European  ownership 
by  Swissair.  A  conference  center  extending  through  the  third  floor  of 
Lafayette  Place  is  now  under  consideration.  Reorienting  the  hotel  with  a 
new  entrance  on  Chauncy  Street  facing  a  new  park  is  under  study. 
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Category  :   Major  New  Facilities 
BRA  Planning  District:   Central 
Con  Start  :  1993Q2 

Con  Finish  :    1995 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


815 

50 

300 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$160,000,0 


$104,000,0 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
AffHsUts: 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


725,000 
Exhibition 


$2,083,325 
$416,665 


1  2/8/93 
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The  New  Boston  Garden  Arena 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


UDD 
Carlson,  David 


Plans  are  underway  tor  a  new  privately  financed,  multipurpose  arena  in 
Boston's  North  Station  District.  The  arena  will  be  built  by  the  New  Boston 
Garden  Corporation,  a  subsidiary  of  Delaware  North,  owner  of  the  existing 
Boston  Garden.  The  New  Boston  Garden  will  replace  an  important  but 
deteriorating  civic  facility  with  a  multipurpose  sports  and  entertainment 
arena.  It  will  create  a  gateway  into  the  city  from  the  north.  The  arena  will 
be  home  to  the  Boston  Bruins  hockey  team  and  the  Boston  Celtics 
basketball  team.  The  new  arena  will  have  3,000  more  seats  than  the  old 
arena  and  will  offer  increased  comfort  and  conveniences  for  patrons  .  The 
new  Boston  Garden  will  also  provide  unobstructed  views,  full  accessibility, 
vertical  transportation,  air  conditioning,  improved  lighting,  sound,  and 
mechanical  systems,  and  below-grade  parking.  The  interior  of  the  arena 
itself  will  retain  some  more  familiar  aspects  of  the  existing  Boston  Garden 
Championship  banners  will  still  hang  from  the  rafters  and  the  parquet  floor 
will  still  be  used  for  basketball. 

Seating  capacities  in  the  new  arena  will  be  17,091  for  hockey  and  18,363 
for  basketball  games.  Concerts,  ice  shows,  circuses,  and  other 
entertainment  events  will  have  seating  capacities  ranging  from  15,000  to 
19,500.  A  special  feature  of  the  New  Boston  Garden  will  be  the  premium 
seating  levels.  These  levels  include  104  executive  suites  and  2,124  club 
seats.  Revenues  from  these  seats  will  play  an  important  role  in  the  private 
financing  of  the  arena  project. 

The  new  arena  design  will  be  optimal  for  concerts,  providing  a  new  in-town 
concert  facility.  In  its  first  year,  the  New  Boston  Garden  will  host 
approximately  30  more  events  than  the  current  210  events.  The  schedule 
will  include:  40  regular  season  hockey  games,  38  basketball  games  and 
162  other  entertainment  events  for  a  total  of  240  events.  Increases  in  the 
number  of  annual  events  are  projected  for  succeeding  years  to  a  maximum 
of  approximately  270  annual  events. 

The  new  arena  will  be  developed  on  air  rights  above  MBTA  commuter  rail 
lines.  A  total  of  ten  levels  (seven  public  levels)  will  be  contained  within  the 
New  Boston  Garden,  including  two  levels  of  support  functions  below  the 
arena  floor.  Construction  for  the  new  Boston  Garden  will  begin  in  1993  and 
will  be  completed  for  the  1995-1996  sports  season.  Approximately  815 
construction  jobs  will  be  created. 
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1993 

Category  :    Institutiona 

\  and  Biotech 

BRA  Planning  District: 

Central 

Con  Start  :                    2000Q1 

Con  Finish  :    2002 

Con  Jobs  : 

1,076 

New  Perm  Jobs  : 

1,307 

Retained  jobs  : 

TDC: 

$147,300,0 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

358,000 

Usel  : 

Medical  Research 

Use  1  GSF  : 

220,000 

Use  2: 

Office 

Use  2  GSF  : 

1 1 1 ,000 

Use  3  : 

Education 

LUse  3  GSF  : 

27,000 

Use  4  : 

Use  4  GSF  : 

Hous  Units : 

Aff  Hs  Uts  : 

Hous  Link  : 

$1,790,000 

lobs  Link  : 

$358,000 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

:ed  Tax : 

3NF  : 

ioc  Det : 

3PIR: 

~omm  Rev  : 

iCDC  : 

'AD: 

PIR: 

IHRA  Bd  App  : 

!CC  App  : 

£BA  App  : 

AAD  : 

)i)oc.  App.  : 

r 

||Jpdated  :                     5/1 2/93 
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Tufts  University  --  M&V  Complex 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

IPD 

Callahan,  Dennis 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:  Central 
Con  Start  :  1995Q1 

Con  Finish  :    1996 


Con  Jobs : 

102 

New  Perm  Jobs  : 

85 

Retained  Jobs  : 

TDC: 

$14,200,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

40,000 

Use1  : 

Education 

Use  1  GSF  : 

40,000 

Updated  : 


$200,000 
$40,000 


6/24/93 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Tufts  University  --  M&V  Infill  Project 

Concept  Development 


IPD 

Callahan,  Dennis 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1994Q4 

Con  Finish  :    1996 


$12,639,00 


40,000 
Research 

33,000 
Office 

7,000 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


165 

Tufts  University  --  Mid-Posner  Nutrition  --  Phase  I 

Concept  Development 

IPD 

Callahan,  Dennis 


The  Mid-Posner  Nutrition  Center  is  a  $38.3  million  development  of  a  25,000 
square  foot  site  on  Harrison  Avenue  and  Tyler  Street  in  Chinatown.  Tufts 
plans  to  construct  100,000  square  feet  of  research  space  and  21,080 
square  feet  of  office  space  on  the  site.  Construction  is  estimated  to 
commence  in  1994  and  be  completed  in  1996. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1997Q1 

Con  Finish  :    1999 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


Total  CSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  CSF  : 
Use  3: 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 
Sc  Det : 
DPIR: 
Comm  Rev  : 
BCDC: 
PAD: 
FPIR: 

BRA  Bd  App  : 
ZC  App  : 
ZBA  App  : 
FAD  : 
Doc.  App.  : 

Updated  : 


310 
280 


$45,200,00 


150,000 
Medical  Research 

110,000 
Cultural 

35,000 
Retail 

5,000 


$750,000 
$150,000 


12/9/93 


Tufts  University  -  P-2  North  Posner 


Review  Status  : 

Tracker : 
Dept : 
Manager : 


Concept  Development 

IPD 

Callahan,  Dennis 


|lncludes  35,000  square  teet  tor  the  YMCA 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1999Q1 

Con  Finish  :    2001 


Tufts  University  --  R-1  Parcel 


Con  Jobs  : 

537 

New  Perm  Jobs  : 

549 

Retained  Jobs  : 

TDC: 

$76,400,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

230,000 

Usel  : 

Medical  Research 

Use  1  GSF  : 

200,000 

Use  2: 

Office 

Use  2  GSF  : 

25,000 

Use  3  : 

Commercial 

Use  3  GSF  : 

5,000 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

!  Hous  Link  : 

$1,150,000 

Jobs  Link  : 

$230,000 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

iSc  Det : 

tDPIR: 

Comm  Rev  : 

BCDC  : 

PAD: 

FPIR: 

BBRA  Bd  App  : 

ZZC  App  : 

ZZBA  App  : 

FFAD: 

[Doc.  App.  : 

LUpdated  : 

5/1 2/93 

Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

IPD 

Callahan,  Dennis 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1995Q4 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 

Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Medical  Research 


12/9/93 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


168 

Tufts  University  Nutrition  Center  --Phase  II 

Concept  Development 

IPD 

Johnson,  Beverly 
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Category:    Planning  and  Zoning 

BRA  Planning  District:   Multi-Neighborhood 

Review  Status  : 

Concept  De 

Con  Start  :                    1995Q3 

Tracker : 

Con  Finish  :    1996 

Dept: 

IPD 

Con  Jobs  :                                              40 

Manager : 

Gray,  Karen 

New  Perm  )obs  :                                      5 

Retained  Jobs  : 

$5,800,000 


Water  Transit  Improvements 


Integral  to  the  urban  mass  transit  system  in  Boston  is  a  fully  viable  water 
transit  system  for  Boston  Inner  Harbor.  The  only  means  of  expanding  the 
economy  without  destroying  Boston's  environment  is  through  public 
transportation,  and  given  the  central  role  which  Boston's  harbor  and 
waterfront  play  within  the  overall  economy,  it  would  be  a  serious  oversight 
not  to  develop  water  transit  as  fully  as  other  modes  of  public  transportation. 
Water  transit  can  provide  people  with  an  efficient  and  convenient  way  to 
commute  to  work. 

Water  transit  can  also  make  an  important  contribution  to  Boston's  tourism 
industry.  Since  so  many  of  Boston's  attractions  are  located  on  the 
waterfront,  water  transit  could  bring  greater  accessibility  between  them  with 
little  additional  vehicular  impact  on  Boston's  street  network.  Visitors  could 
easily  take  water  shuttle  services  from  downtown  attractions  to  the 
Charlestown  Navy  Yard  for  U.S.S.  Constitution,  south  to  the  Museum  Wharf 
and  Kennedy  Library,  and  to  the  airport  when  leaving  the  city. 

Water  transit  is  quickly  re-emerging  as  a  viable  component  of  Boston's 
transportation  system.  The  Hingham  to  Boston  shuttle  has  increased 
ridership  from  242,320  riders  in  1985  to  717,242  riders  in  1990.  Since 
1987,  the  Logan  Airport  water  shuttle  has  increased  ridership  from  73,167  to 
214,194  passengers.  Since  1988,  the  Charlestown  Navy  Yard  shuttle  has 
increased  its  ridership  from  2,473  to  160,000.  From  1985  to  1990,  overall 
water  transit  ridership  increased  from  240,000  to  over  1  million  passengers. 
The  potential  for  decade's  end  is  for  over  2  million,  particularly  by  capturing 
a  greater  share  at  Logan  Airport's  23  million  annual  passengers. 

Economic  growth,  combined  with  the  decade-long  construction  schedule  for 
the  Third  Harbor  Tunnel  and  Central  Artery  project,  will  exacerbate  traffic 
congestion  unless  the  existing  transportation  network  is  expanded  to 
include  viable  alternatives  such  as  water  transportation. 

Public  investment  should  be  made  in  new  and  rehabilitated  infrastructure  to 
support  water  transportation  such  as  piers,  docks,  terminals,  and  waiting 
areas.  A  comprehensive  Inner  Harbor  water  transit  system  should  be  put  in 
place  by  the  year  2000. 

As  a  first  step  toward  this  goal,  two  important,  new  transit  stops  will  be 
added  to  the  Harbor's  water  transit  network:  1 )  a  new  water  transit  stop  at 
the  Charlestown  Navy  Yard's  Pier  10  adjacent  to  the  site  of  a  planned  1.1 
million  square  foot  biomedical  research  center,  and  2)  an  upgraded  and 
expanded  water  transit  stop  at  Long  Wharf  in  downtown  Boston,  to  bring 
more  passengers  into  the  core  to  link  up  with  the  City's  rapid  transit  subway 
system.  The  estimated  cost  of  this  first  phase  expansion  of  the  water  transit 
system  is  $5.8  million. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  CSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


40 

38 

100 


$6,000,000 


55,000 
Education 
55,000 


$185,000 
$37,000 


5/1  2/93 


170 

Wentworth  Institute  --  CDC  I 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Concept  Development 

IPD 

Mulligan,  Richard 


|College  ot  Design  and  Construction 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


82 


$16,900,00 


141,000 
Education 
141,000 


$705,000 
$141,000 


5/1  2/93 


Wentworth  Institute  --  CDC  II 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

IPD 

Mulligan,  Richard 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs  : 
New  Perm  ]obs  : 
Retained  Jobs  : 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$6,000,000 


40,000 
Dormitory 
40,000 


5/1 2/93 


Wentworth  Institute  --  Dormitory 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Concept  Development 

IPD 

Mulligan,  Richard 


|1 35  beds 
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Category  :   Planning  and  Zoning 

BRA  Planning  District: 

West 

Roxbury 

Review  Status  : 

Concept  De 

Con  Start  :      Unschec 
Con  Finish  : 

uled 

Tracker : 
Dept: 

NPZ 

Con  Jobs : 

Manager : 

Haar,  Linda 

New  Perm  )obs  : 

Retained  Jobs  : 

Planning  &  Zoning 


1  2/8/93 


West  Roxbury  Neighborhood  Zoning 
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Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1993Q2 

Con  Finish  :    1994 


$100,000 


40,000 
Clinical 

40,000 


1  2/8/93 


Whittier  Street  Health  Center  -  Repair 


Review  Status : 

Construction 

Tracker : 

Dept: 

NHD 

Manager : 

Zeigler,  Phil 

New  entrance  &  roof  repair.  Consideration  is  being  given  to  relocation  the 
Health  Center  to  Parcel  P-3. 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :  1993Q2 

Con  Finish  :    1995 


70 
110 


$7,900,000 


55,000 
Clinical 

55,000 


1  2/9/93 


Wingate  at  Brighton  --  Nursing  Home 


Review  Status  : 

Construction 

Tracker : 

Dept: 

IPD 

Manager : 

Mulligan,  Richard 

The  Proposed  Project  consists  ot  a  nursing  facility  in  a  single,  three  story 
structure,  to  be  comprised  of  123  beds.  The  facility  will  be  L-shaped  with 
two  perpendicular  wings,  each  approximately  35  feet  in  height.  Parking  for 
the  facility  will  consist  of  surface  parking  for  70  autos  which  will  be  located 
within  the  interior  of  the  site,  so  that  the  parked  cars  will  be  less  visible  from 
the  street. 
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Category :    Housing 
BRA  Planning  District:   Roxbury 
Con  Start  :  1993Q2 

Con  Finish  :    1996 
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$6,800,000 


Housing 


176 

Winston  Lucerne 


Review  Status  : 

Construction 

Tracker : 

Dept: 

PFD 

Manager : 

Torres,  Antonio 
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Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1992Q3 

Con  Finish  : 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$800,000 


1 1 ,000 
Housing 


1  2/8/93 


177 

Youth  Build  Boston 


Review  Status  : 

Construction 

Tracker : 

Dept: 

NHD 

Manager : 

Faria,  Maria 

The  Youthbuild  Boston  project  calls  for  the  rehabilitation  of  a  vacant 
rowhouse,  providing  thirteen  single  room  occupancy  (SRO's)  units  in  the 
Lower  Roxbury  community.  The  development  will  provide  affordable 
housing  units  for  Youthbuild  trainees  as  well  as  providing  room  for  the 
program's  educational  facility  and  training  center.  Furthermore,  the 
development  will  provide  significant  employment  opportunities  to  the 
students  of  the  Youthbuild  program  through  construction  training. 


Summary  Table  ~  Completed  Projects  by      Status 
Construction  Start  Year  and  Category 


1984 

Charlestown  Navy  Yard 

99  Summer  Street 


Office 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

Jobs 

Development 

feet 

Cost 

Q4 


Section  Total 

Downtown  and  Back  Bay  Commercial 

101  Arch  Street 
150  Federal  Stret 
160  Federal  Stret 
500  Boylston  Street 
International  Place  I 
International  Place  II 
Rowes  Wharf 


Office 

Q4 

Office 

Q4 

Office 

Q4 

Office 

Q4 

Office 

Q1 

Office 

Q3 

Hotel 

Q3 

Section  Total 

Institutional  and  Biotech 

Massachusetts  General  Hospital 


Clinical 


Q3 


Section  Total 
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Summary  Table  --  Completed  Projects  by      Status 
Construction  Start  Year  and  Category 


Gross   Construction      Permanent 
Square  Jobs  i°bs 

feet 


Total 

Development 

Cost 


1985 

Charlestown  Navy  Yard 

CNY  Building  149  -  MGH 


Q2 


Section  Total 

Downtown  and  Back  Bay  Commercial 

101  Merri  mac  Street 
75  State  Street 
75-101  Federal  Stret 
Ingalls  Building 


Office 

Q3 

Office 

Q3 

Office 

Q2 

Office 

Q2 

Section  Total 

Housing 

Heritage  on  the  Garden 


Q4 


Section  Total 

Institutional  and  Biotech 

Boston  College  Arena 
Brigham  and  Womens 
Children's  Hospital  --  Inpatient 


Sports 

Q4 

Medical 

Q2 

Clinical 

Q2 

Section  Total 

Neighborhood  Development  and  Investment 


Industrial 


Q3 
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Summary  Table  ~  Completed  Projects  by      Status 
Construction  Start  Year  and  Category 


1986 

Downtown  and  Back  Bay  Commercial 

125  Summer  Street 
20  Custom  House  Street 
280  Summer  Street 
360  Newbury  Street 
733-751  Boylston  Street 
745  Atlantic  Avenue 


Office 
Office 
Office 
Office 
Office 
Office 


Gross   Construction 

Permanent 

Total 

square                 Jobs 

lobs 

Development 

feet 

Cost 

Q3 
Q2 
Q2 
Q2 
Q4 
Q3 


Section  Total 

Institutional  and  Biotech 

Harvard  Medical  School 


Medical  Research 


Q2 


Section  Total 


Annual  Total 
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Summary  Table  --  Completed  Projects  by      Status  Gross  Construction     Permanent 

lobs  Develop 

Cost 


Construction  Start  Year  and  Category  Squf^j  J°bs  ,obs        Development 


1987 

Charlestown  Navy  Yard 

CNY  Buildings  33,34,38,39  Office  Q2 


Section  Total 

Downtown  and  Back  Bay  Commercial 

125  High  Street 

Office 

Q2 

1  5  New  Chardon  Street 

Office 

Q4 

73  Tremont  Street 

Office 

Q2 

Section  Total 

Institutional  and  Biotech 

Boston  University  —  Science 
Children's  Hospital  —  Enders  Research 
New  England  Deaconess  Hospital 


Education 

Q2 

Medical 

Q3 

Medical 

Q4 

Section  Total 
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Summary  Table  -  Completed  Projects  by      s,atus 
Construction  Start  Year  and  Category 


1988 

Downtown  and  Back  Bay  Commercial 

1 16  Huntington  Avenue 
222  Berkeley  Street 
435  Summer  Street 


Office 
Office 

Office 


Cross  Construction 

Permanent 

Total 

Square                 jODS 

lobs 

Development 

feet 

Cost 

Qi 
Q2 
Q2 


Section  Total 

Institutional  and  Biotech 

Northeastern  University  —  Library 


Q1 


Section  Total 


Annual  Total 
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Summary  Table  -  Completed  Projects  by      Status  Gross  construction     Permanent 

Develop 

Cost 


Construction  Start  Year  and  Category  Squf^  J°bs  ,obs        Development 


1989 
Housing 

Tiano  Towers  Housing  Q1  $4,484,000 

Section  Total  $4,484,000 

Annual  Total  $4,484,000 
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Summary  Table  —  Completed  Projects  by 
Construction  Start  Year  and  Category 


Gross   Construction 

Permanent 

Total 

Square                  jobs 

lobs 

Development 

feet 

Cost 

1990 
Housing 

Langham  Court  Housing 

Parmelee  Court  Housing  $13,100,000 

Roxbury  Cornors  Housing  $11,442,000 

Section  Total  $24,542,000 

Institutional  and  Biotech 

Harvard  University  --  Morgan  Hall  Education  Q2 

Section  Total 
Annual  Total  $24,542,000 


Tuesday,  December  21,  1993        1:28:22  PM     Page   7 


Summary  Table  -  Completed  Projects  by      Status 
Construction  Start  Year  and  Category 


Gross   Construction      Permanent 
Scluare  Jobs  J°bs 

feet 


1991 

Charlestown  Navy  Yard 

Armed  Services  YMCA 


Sports 


Q2 


96,000 


Development 
Cost 


513,000,000 


Section  Total 

Institutional  and  Biotech 

Boston  City  Hospital 
Hayes  Park 
Shawmut  Avenue 


96,000 


Dormitory 

Q2 

Infrastructure 

Q2 

Infrastructure 

Ql 

621 
4 
6 


$13,000,000 

$170,000,000 
$500,000 
$861,000 


Section  Total 

Planning  and  Zoning 

South  End  Lower  Roxbury  Open  Space  Land  Trust 


326,000 


Planning  &  Zoning  Q3 


$171,361,000 


Section  Total 


422,000 


$184,361,000 
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Summary  Table  —  Completed  Projects  by 
Construction  Start  Year  and  Category 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

lobs 

Development 

feet 

Cost 

1992 

Charlestown  Navy  Yard 

Diacrin  Biotech 

Korean  War  Memorial  Infrastructure  Q3  $400,000 

Section  Total  $400,000 

Institutional  and  Biotech 

BioSquare  I -- Med  Research  Medical  Research  Q1  130,000  436  384  $65,000,000 

Childrens  Hospital  at  1295  Boylston  Medical  Research  Q2  98,000  150  420  $30,000,000 

Northeastern  University -- Business  Admin,  (rehab.)  Education  Q3  73,000  43  183  $11,000,000 

Section  Total  301,000  629  987         $106,000,000 

Annual  Total  301,000  629  987  $106,400,000 
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Summary  Table  --  Completed  Projects  by      StatLJS 
Construction  Start  Year  and  Category 


Gross  Construction      Permanent  Total 

Square  jobs  J°t>s  Development 

Cost 


feet 


1993 

Charlestown  Navy  Yard 

ERGO  Science 


Q3 


10,132 


32 


$900,000 


Section  Total 

Major  New  Facilities 

South  Bay  Retail  Center 


Q2 


10,132 
450,000 


32  $900,000 

1,200  $65,000,000 


Section  Total 
Midtown 

Beach  Street  Garage  (Acquisition) 
China  Trade  Building  (Acquisition) 
Emerson  College  Comm.  &  Tech  Ctr.-  1  80  Tremont 


450,000 


Q2 

Office 

Q1 

Education 

Q2 

1,200 


$65,000,000 


5  $11,800,000 

$2,000,000 

85  $2,250,000 


Section  Total 

Southwest  Corridor 

Parcel  1 8  Plaza 


90,000 


Infrastructure 


Q4 


90  $16,050,000 


$2,010,000 


Section  Total 


$2,010,000 


550,132 


1,322 


$83,960,000 
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Summary  Table  --  Completed  Projects  by      Status 
Construction  Start  Year  and  Category 


Gross 

Construction 

Permanent 

Total 

Square 

jobs 

Jobs 

Development 

feet 

Cost 

Unscheduled 
Planning  and  Zoning 

Cambridge  Street  North  Zoning 


Planning  &  Zoning 


Annual  Total 
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Summary  Table  -  Completed  Projects  by      Status 
Construction  Start  Year  and  Category 


Gross  Construction      Permanent  Total 

Square  jobs  Jobs  Development 

feet  Cost 


Grand  Total 


1,273,132 


$403,747,000 
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Gross   Construction 

Permanent 

Total 

Square                 Jobs 

lobs 

Development 

feet 

Cost 

Summary  Table  ~  Completed  Projects  Status 

by  Primary  Use,  Construction  Start  Year 

and  Category  

Primary  Use: 

1993 

Midtown 

Beach  Street  Garage  (Acquisition)  Complete  Q2  5  $11,800,000 

Section  Total  5  $11,800,000 

Annual  Total  5  $11,800,000 

Primary  Use  Total  5  $11,800,000 
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Summary  Table  -  Completed  Projects  Status 

by  Primary  Use,  Construction  Start  Year 

and  Category  

Primary  Use:  Biotech 

1992 

Charlestown  Navy  Yard 

Diacrin  Complete 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Total 

Development 

Cost 


Section  Total 


Annual  Total 

1993 

Charlestown  Navy  Yard 

ERGO  Science 


Complete 


Q3 


$900,000 


Section  Total 

10,132 

25 

32 

$900,000 

Annual  Total 

10,132 

25 

32 

$900,000 

Primary  Use  Total 


$900,000 
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Summary  Table  -  Completed  Projects  Status 

by  Primary  Use,  Construction  Start  Year 

and  Category  

Primary  Use:  Clinical 

1984 

Institutional  and  Biotech 

Massachusetts  General  Hospital  Complete  Q3 


Gross   Construction 

Permanent 

Total 

Square                  )obs 

lobs 

Development 

feet 

Cost 

Section  Total 


Annual  Total 
1985 
Institutional  and  Biotech 

Children's  Hospital  --  Inpatient  Complete  Q2 


Section  Total 


Annual  Total 


Primary  Use  Total 
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Summary  Table  -  Completed  Projects  Status                                                                 Gross   Construction  Permanent                        Total 

by  Primary  Use,  Construction  Start  Year  Squf^             J°bs  ,obs        Development 

and  Category ^— 

Primary  Use:  Dormitory 

1991 

Institutional  and  Biotech 

Boston  City  Hospital  Complete                           Q2                       326,000                  62]  $170,000,000 

Section  Total  326,000                  621  $170,000,000 

Annual  Total  326,000                  621  $170,000,000 

Primary  Use  Total  326,000                  621  $170,000,000 
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Summary  Table  -  Completed  Projects  Sta^  Gross   Construction      Permanent  Total 

by  Primary  Use,  Construction  Start  Year                                                              Sa.uare              Jobs             Jobs        Development 
rnd  Category ~fl . Cost 

Primary  Use:  Education 

1987 

Institutional  and  Biotech 

Boston  University- Science  Complete  Q2 


Section  Total 


Annual  Total 

1988 

Institutional  and  Biotech 

Northeastern  University  -  Library  Complete  Ql 


Section  Total 


\nnual  Total 

1990 

Institutional  and  Biotech 

Harvard  University  -  Morgan  Hall  Complete  Q2 


Section  Total 


\nnual  Total 

1992 

nstitutional  and  Biotech 

Jortheastern  University  -  Business  Admin,  (rehab.)  Complete  Q3  73  000 


lection  Total 


nnual  Total 

'993 

Hidtown 

'tnerson  College  Comm.  &  Tech  Ctr.-  1 80  Tremont         Complete  Q2 


ection  Total 


imary  Use  Total  '  73  qqq 


$11,000,000 


73'°00  43  183  $11,000,000 


73,000  43  183  $11,000,000 


$2,250,000 


$2,250,000 


$2,250,000 


$13,250,000 
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Summary  Table  -  Completed  Projects  Status  Gross   Construction      Permanent  Total 

by  Primary  Use,  Construction  Start  Year  Squf^et  l°bs  Jobs        Development 

and  Category  — 

Primary  Use:  Hotel 

1984 

Downtown  and  Back  Bay  Commercial 

Rowes  Wharf  Complete  Q3 


Primary  Use  Total 
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Summary  Table  -  Completed  Projects 
by  Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Housing 

1985 

Housing 

Heritage  on  the  Garden 

Status 

Gross   Construction 
Square                   Jobs 
feet 

Permanent 
lobs 

Total 

Development 

Cost 

Complete 

Q4 

Section  Total 

Annual  Total 
1989 
Housing 

Tiano  Towers 

Complete 

Q1 

$4,484,000 

Section  Total 

$4,484,000 

Annual  Total 
1990 
1  Housing 

Langham  Court 
Parmelee  Court 
Roxbury  Cornors 

Complete 
Complete 
Complete 

$4,484,000 

$13,100,000 
$11,442,000 

Section  Total 

$24,542,000 

Annual  Total 

$24,542,000 

°rimary  Use  Total 

$29,026,000 
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Summary  Table  -  Completed  Projects  Status  Gross   Construction      Permanent  Total 

by  Primary  Use,  Construction  Start  Year                                                              Squf^ft              )°bs             ,obs        Development 
and  Category 

Primary  Use:  Industrial 

1985 

Neighborhood  Development  and  Investment 

Schraffts  Complete  Q3 

Section  Total 
Annual  Total 

Primary  Use  Total 


Tuesday,  December  21,  1993        1:28:44  PM     Page  8 


Gross   Construction 

Permanent 

Total 

square                  Jobs 

lobs 

Development 

feet 

Cost 

Summary  Table  —  Completed  Projects  Status 

by  Primary  Use,  Construction  Start  Year 

and  Category  

Primary  Use:  Infrastructure 

1991 

Institutional  and  Biotech 

Hayes  Park  Complete  Q2  4  $500,000 

Shawmut  Avenue  Complete  Q1  6  $861,000 

Section  Total  10  $1,361,000 

Annual  Total  10  $1,361,000 

1992 
Charlestown  Navy  Yard 

Korean  War  Memorial  Complete  Q3  $400,000 

Section  Total  $400,000 

Annual  Total  $400,000 

1993 
Southwest  Corridor 

Parcel  1 8  Plaza  Complete  Q4  15  $2,010,000 

Section  Total  15  $2,010,000 

Annual  Total  15  $2,010,000 

i  Primary  Use  Total  25  $3,771,000 
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Summary  Table  -  Completed  Projects  Status  Gross   Construction      Permanent  Total 

by  Primary  Use,  Construction  Start  Year                                                              Squf^j              J°bs             ,obs        Development 
and  Category  — — 


Primary  Use:  Medical 

1985 

Charlestown  Navy  Yard 

CNY  Building  149  -  MGH  Complete  Q2 


Section  Total 

Institutional  and  Biotech 

Brigham  and  Womens  Complete  Q2 


Section  Total 


Annual  Total 
1987 
Institutional  and  Biotech 

Children's  Hospital  --  Enders  Research  Complete  Q3 

New  England  Deaconess  Hospital  Complete  Q4 


Section  Total 


Annual  Total 


Primary  Use  Total 
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Summary  Table  —  Completed  Projects 
by  Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Medical  Research 

1986 

Institutional  and  Biotech 

Harvard  Medical  School 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

Jobs 

Development 

feet 

Cost 

Complete 


Q2 


Section  Total 


Annual  Total 
1992 
Institutional  and  Biotech 

BioSquare  I  —  Med  Research 
Childrens  Hospital  at  1295  Boylston 


Complete 

Qi 

130,000 

436 

384 

$65,000,000 

Complete 

Q2 

98,000 

150 

420 

$30,000,000 

Section  Total 

228,000 

586 

804 

$95,000,000 

Annual  Total 

228,000 

586 

804 

$95,000,000 

Primary  Use  Total 


$95,000,000 
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Summary  Table  -  Completed  Projects 
by  Primary  Use,  Construction  Start  Year 
and  Category 

Primary  Use:  Office 

1984 

Charlestown  Navy  Yard 

99  Summer  Street 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

Jobs 

Development 

feet 

Cost 

Complete 


Q4 


Section  Total 

Downtown  and  Back  Bay  Commercial 

101  Arch  Street 
150  Federal  Stret 
1  60  Federal  Stret 
500  Boylston  Street 
International  Place  I 
International  Place  II 


Complete 

Q4 

Complete 

Q4 

Complete 

Q4 

Complete 

Q4 

Complete 

Qi 

Complete 

Q3 

Section  Total 


Annual  Total 

1985 

Downtown  and  Back  Bay  Commercial 

101  Merrimac  Street 
75  State  Street 
75-101  Federal  Stret 
Ingalls  Building 


Complete 

Q3 

Complete 

Q3 

Complete 

Q2 

Complete 

Q2 

Section  Total 


Annual  Total 
1986 
Downtown  and  Back  Bay  Commercial 

125  Summer  Street 
20  Custom  House  Street 
280  Summer  Street 
360  Newbury  Street 
733-751  Boylston  Street 
745  Atlantic  Avenue 


Complete 

Q3 

Complete 

Q2 

Complete 

Q2 

Complete 

Q2 

Complete 

Q4 

Complete 

Q3 

Section  Total 


Annual  Total 
1987 
Charlestown  Navy  Yard 

CNY  Buildings  33,34,38,39 


Complete 


Q2 


Section  Total 

Downtown  and  Back  Bay  Commercial 

125  High  Street 

1  5  New  Chardon  Street 

73  Tremont  Street 


Complete 

Q2 

Complete 

Q4 

Complete 

Q2 
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Summary  Table  -  Completed  Projects 
by  Primary  Use,  Construction  Start  Year 
and  Category 


Gross   Construction 

Permanent 

Total 

Square                 jODS 
feet 

Jobs 

Development 
Cost 

Section  Total 


Annual  Total 
1988 
Downtown  and  Back  Bay  Commercial 

1 16  Huntington  Avenue 
222  Berkeley  Street 
435  Summer  Street 


Complete 

Q1 

Complete 

Q2 

Complete 

Q2 

Section  Total 


Annual  Total 
1993 
Midtown 

China  Trade  Building  (Acquisition) 


Complete 


CM 


90,000 


$2,000,000 


Section  Total 


$2,000,000 


Annual  Total 


$2,000,000 


Primary  Use  Total 


90,000 


$2,000,000 
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Cost 


Summary  Table  -  Completed  Projects  Status  Gross   Construction      Permanent 

by  Primary  Use,  Construction  Start  Year                                                           Squf^             Jobs             J°bs        Development 
and  Category  — 

Primary  Use:  Planning  &  Zoning 
1991 

Planning  and  Zoning 

South  End  Lower  Roxbury  Open  Space  Land  Trust  Complete  Q3 

Section  Total 
Annual  Total 

Unscheduled 
Planning  and  Zoning 

Cambridge  Street  North  Zoning  Complete 

Section  Total 
Annual  Total 

Primary  Use  Total 
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Summary  Table  --  Completed  Projects  Status  Gross   Construction      Permanent  Total 

by  Primary  Use,  Construction  Start  Year  Squf^j  1°bs  ,obs        Development 

and  Category  — 

Primary  Use:  Retail 

1993 

Major  New  Facilities 

South  Bay  Retail  Center  Complete  Q2  450,000  354  1,200  $65,000,000 


Section  Total 

450,000 

354 

1,200 

$65,000,000 

Annual  Total 

450,000 

354 

1,200 

$65,000,000 

Primary  Use  Total  450,000  354  1,200  $65,000,000 
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Summary  Table  --  Completed  Projects  Status  Gross   Construction      Permanent  Total 

by  Primary  Use,  Construction  Start  Year                                                              Squfar<;              )°bs             Jobs        Development 
j,.,     7  ^ Cost 

and  Category  — 

Primary  Use:  Sports 

1985 

Institutional  and  Biotech 

Boston  College  Arena  Complete  Q4 

Section  Total 
Annual  Total 
1991 
Charlestown  Navy  Yard 

Armed  Services  YMCA  Complete  Q2  96,000  111  $13,000,000 

Section  Total  96,000  111  $13,000,000 

Annual  Total  96,000  111  $13,000,000 

Primary  Use  Total  96,000  111  $13,000,000 
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Summary  Table  --  Completed  Projects  Status                                                                 Gross   Construction      Permanent                        Total 

by  Primary  Use,  Construction  Start  Year  Squ,art;              l°bs             ,obs        Development 

1  .-  .      7  «* Cost 

and  Category  


Grand  Total  1,273,132  1,765  2,309  $403,747,000 
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Summary  Table  ~  Completed  Projects  by 
BRA  Planning  District,  Construction  Start 
Year  and  Category 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

Jobs 

Development 

feet 

Cost 

BRA  Planning  District:  Allston/Brighton 

1985 

Institutional  and  Biotech 

Boston  College  Arena  Complete  Q4 


Section  Total 


Annual  Total 
1987 
Institutional  and  Biotech 

Boston  University  —  Science  Complete  Q2 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 
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Summary  Table  --  Completed  Projects  by        Status  Gross   Construction      Permanent  Total 

BRA  Planning  District,  Construction  Start                                                             Squf^              'obs             Jobs        Development 
Year  and  Category  — 


BRA  Planning  District:  Back  Bay/Beacon  Hill 

1984 

Downtown  and  Back  Bay  Commercial 

500  Boylston  Street  Complete  Q4 


Section  Total 


Annual  Total 
1985 
Downtown  and  Back  Bay  Commercial 

Ingalls  Building  Complete  Q2 


Section  Total 


Annual  Total 

1986 

Downtown  and  Back  Bay  Commercial 

360  Newbury  Street  Complete  Q2 


Section  Total 


Annual  Total 

1988 

Downtown  and  Back  Bay  Commercial 

222  Berkeley  Street  Complete  Q2 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 
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Summary  Table  ~  Completed  Projects  by 
BRA  Planning  District,  Construction  Start 
Year  and  Category 


Gross  Construction 
Square  Jobs 

feet 


Permanent 
Jobs 


Total 

Development 

Cost 


BRA  Planning  District:  Central 

1984 

Charlestown  Navy  Yard 


99  Summer  Street 


Complete 


Q4 


Section  Total 

Downtown  and  Back  Bay  Commercial 

1 01  Arch  Street 
150  Federal  Stret 
160  Federal  Stret 
International  Place  I 
International  Place  II 
Rowes  Wharf 


Complete 

Q4 

Complete 

Q4 

Complete 

Q4 

Complete 

Q1 

Complete 

Q3 

Complete 

Q3 

Section  Total 

Institutional  and  Biotech 

Massachusetts  General  Hospital 


Complete 


Q3 


Section  Total 


Annual  Total 

1985 

Downtown  and  Back 

Bay 

Commercial 

101  Merrimac  Street 

Complete 

Q3 

75  State  Street 

Complete 

Q3 

75-101  Federal  Stret 

Complete 

Q2 

Section  Total 

Housing 

Heritage  on  the  Garden 

Complete 

Q4 

Section  Total 

Annual  Total 

1986 

1  Downtown  and  Back 

Bay 

Commercial 

125  Summer  Street 

Complete 

Q3 

20  Custom  House  Street 

Complete 

Q2 

280  Summer  Street 

Complete 

Q2 

:  733-751  Boylston  Street 

Complete 

Q4 

745  Atlantic  Avenue 

Complete 

Q3 

'Section  Total 

/•Annual  Total 

1987 

IDowntown  and  Back 

Bay 

Commercial 

1 125  High  Street 

Complete 

Q2 
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Summary  Table  --  Completed  Projects  by      StatLJS 

BRA  Planning  District,  Construction  Start 

Year  and  Category  


Gross   Construction 
square  Jobs 

feet 


Permanent 
Jobs 


Total 

Development 

Cost 


1 5  New  Chardon  Street 
73  Tremont  Street 


Complete 
Complete 


Q4 
Q2 


Section  Total 


Annual  Total 

1988 

Downtown  and  Back  Bay  Commercial 

435  Summer  Street 


Complete 


Q2 


Section  Total 


Annual  Total 

1993 

Midtown 

Beach  Street  Garage  (Acquisition) 

Complete 

Q2 

China  Trade  Building  (Acquisition) 

Complete 

Q1 

Emerson  College  Comm.  &  Tech  Ctr.-  1  80  Tremont 

Complete 

Q2 

5     $11,800,000 

$2,000,000 

85     $2,250,000 


Section  Total 


90 


$16,050,000 


Annual  Total 

Unscheduled 
Planning  and  Zoning 

Cambridge  Street  North  Zoning 


»/  6,050,000 


Complete 


Section  Total 


Annual  Total 


BRA  Planning  District  Total 


$16,050,000 
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Summary  Table  -  Completed  Projects  by      Status 

BRA  Planning  District,  Construction  Start 

Year  and  Category  


Cross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Development 
Cost 


BRA  Planning  District:  Charlestown 

1985 

Charlestown  Navy  Yard 

CNY  Building  149-  MGH  Complete 


Q2 


Section  Total 

Neighborhood  Development  and  Investment 

Schraffts  Complete 


Q3 


Section  Total 


Annual  Total 
1987 
(Charlestown  Navy  Yard 

CNY  Buildings  33,34,38,39 


Complete 


Q2 


Section  Total 


Annual  Total 
1991 
(Charlestown  Navy  Yard 

Armed  Services  YMCA 


Complete 


Q2 


96,000 


$13,000,000 


Section  Total 


96,000 


$13,000,000 


Annual  Total 
1992 
Charlestown  Navy  Yard 

Diacrin 

Korean  War  Memorial 


96,000 


Complete 
Complete 


Q3 


$13,000,000 


$400,000 


Section  Total 


$400,000 


\nnual  Total 
1993 
(Charlestown  Navy  Yard 

ERGO  Science 


IRA  Planning  District  Total 


Complete 


Q3 


$400,000 


$900,000 


Section  Total 

10,132 

25 

32 

$900,000 

Wnnual  Total 

10,132 

25 

32 

$900,000 

Tuesday,  December  21,  1993        1:32:14  PM     Page   5 


Summary  Table  --  Completed  Projects  by      Status 

BRA  Planning  District,  Construction  Start 

Year  and  Category  


Gross   Construction      Permanent 
Square  jobs  Jobs 

feet 


Total 

Development 

Cost 


BRA  Planning  District:  Fenway/Kenmore 

1985 

Institutional  and  Biotech 

Brigham  and  Womens  Complete 

Children's  Hospital  --  Inpatient  Complete 


Q2 
Q2 


Section  Total 


Annual  Total 
1986 
Institutional  and  Biotech 

Harvard  Medical  School 


Complete 


Q2 


Section  Total 


Annual  Total 

1987 

Institutional  and  Biotech 

Children's  Hospital  -  Enders  Research 
New  England  Deaconess  Hospital 


Complete 
Complete 


Q3 
Q4 


Section  Total 


Annual  Total 
1988 
Downtown  and  Back  Bay  Commercial 

1 1 6  Huntington  Avenue 


Complete 


Q1 


Section  Total 

Institutional  and  Biotech 

Northeastern  University  —  Library 


Complete 


Q1 


Section  Total 

Annual  Total 
1990 
Institutional  and  Biotech 

Harvard  University  --  Morgan  Hall 

Complete 

Q2 

Section  Total 

Annual  Total 
1992 
Institutional  and  Biotech 

Childrens  Hospital  at  129S  Boylston 
Northeastern  University  —  Business  Admin 

(rehab.) 

Complete 
Complete 

Q2 
Q3 

98,000 
73,000 

150 
43 

420 
183 

$30,000,000 
$11,000,000 

Section  Total 

171,000 

193 

603 

$41,000,000 

Annual  Total 

171,000 

193 

603 

$41,000,000 

BRA  Planning  District  Total 


171,000  193  603  $41,000,000 
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Summary  Table  ~  Completed  Projects  by 
BRA  Planning  District,  Construction  Start 
Year  and  Category 


Gross   Construction      Permanent 
Square  j0t,s  Jobs 

feet 


Development 
Cost 


BRA  Planning  District:  Roxbury 

1990 
Housing 

Roxbury  Cornors 


Complete 


$11,442,000 


Section  Total 


$11,442,000 


Annual  Total 
1993 
Southwest  Corridor 

Parcel  18  Plaza 


Complete 


Q4 


$11,442,000 


$2,010,000 


Section  Total 


$2,010,000 


Annual  Total 


$2,010,000 


BRA  Planning  District  Total 


$13,452,000 
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Total 


Summary  Table  --  Completed  Projects  by      Status  Gross  Construction     Permanent 

BRA  Planning  District,  Construction  Start  Squf^et  )°bs  Jobs        Development 

Year  and  Category  — 


BRA  Planning  District:  South  Boston 

1993 

Major  New  Facilities 

South  Bay  Retail  Center  Complete  Q2  450,000  354  1 ,200  $65,000,000 


Section  Total 

450,000 

354 

1,200 

$65,000,000 

Annual  Total 

450,000 

354 

1,200 

$65,000,000 

BRA  Planning  District  Total  450,000  354  1,200  $65,000,000 


Tuesday,  December  21,  1993        1:32:14  PM     Page  8 


Summary  Table  —  Completed  Projects  by      Status 

BRA  Planning  District,  Construction  Start 

Year  and  Category  


Gross   Construction      Permanent 
Square  jODS  )obs 

feet 


Development 
Cost 


BRA  Planning  District:  South  End 

1989 

Housing 

Tiano  Towers 


Complete 


Ql 


$4,484,000 


Section  Total 


$4,484,000 


Annual  Total 
1990 
Housing 

Langham  Court 
Parmelee  Court 


Complete 
Complete 


$4,484,000 


$13,100,000 


Section  Total 


$13,100,000 


Annual  Total 
1991 
Institutional  and  Biotech 

Boston  City  Hospital 
Hayes  Park 
Shawmut  Avenue 


Complete 

Q2 

326,000 

621 

Complete 

Q2 

4 

Complete 

Q1 

6 

$13,100,000 


H  70,000,000 

$500,000 
$861,000 


Section  Total 

Planning  and  Zoning 

South  End  Lower  Roxbury  Open  Space  Land  Trust 


326,000 


Complete 


Q3 


$171,361,000 


Section  Total 


Annual  Total 

1992 

Institutional  and  Biotech 

BioSquare  I  --  Med  Research 


Complete 


Qi 


326,000 


130,000 


$171,361,000 


$65,000,000 


Section  Total 


$65,000,000 


130,000 


$65,000,000 


BRA  Planning  District  Total 


1,067 


$253,945,000 
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Summary  Table  -  Completed  Projects  by      Status 

BRA  Planning  District,  Construction  Start 

Year  and  Category  


Gross  Construction      Permanent  Total 

Square  Jobs  Jobs  Development 

Cost 


feet 


Grand  Total 


1,273,132  1,765  2,309  $403,747,000 
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Summary  Table  ~  Completed  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 

Department:  ECD 
Manager:  De  Lorey,  Brian 

1984 

Charlestown  Navy  Yard 

99  Summer  Street 


Gross   Construction      Permanent 
Square  j0t,s  Jobs 


Development 
Cost 


Complete 


Q4 


Section  Total 

Downtown  and  Back  Bay  Commercial 

101  Arch  Street  Complete 

150  Federal  Stret  Complete 

160  Federal  Stret  Complete 

500  Boylston  Street  Complete 

International  Place  I  Complete 

International  Place  II  Complete 

Rowes  Wharf  Complete 


Q4 
Q4 
Q4 
Q4 
Q1 
Q3 
Q3 


Section  Total 


Annual  Total 
1985 
Charlestown  Navy  Yard 

CNY  Building  149  -  MGH 


Complete 


Q2 


Section  Total 

Downtown  and  Back  Bay  Commercial 

1 01  Merrimac  Street 
75  State  Street 
75-101  Federal  Stret 
Ingalls  Building 


Complete 

Q3 

Complete 

Q3 

Complete 

Q2 

Complete 

Q2 

Section  Total 

Housing 

Heritage  on  the  Garden 


Complete 


Q4 


Section  Total 

Neighborhood  Development  and  Investment 

Schraffts  Complete 


Q3 


Section  Total 


Annual  Total 

1986 

Downtown  and  Back  Bay  Commercial 

125  Summer  Street 

Complete 

Q3 

20  Custom  House  Street 

Complete 

Q2 

280  Summer  Street 

Complete 

Q2 

360  Newbury  Street 

Complete 

Q2 
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Summary  Table  -  Completed  Projects  by        status 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category  


Gross   Construction      Permanent 
Square  jobs  Jobs 

feet 


733-751  Boylston  Street 
745  Atlantic  Avenue 


Complete 
Complete 


Q4 
Q3 


Development 
Cost 


Section  Total 


Annual  Total 
1987 
Charlestown  Navy  Yard 

CNY  Buildings  33,34,38,39 


Complete 


Q2 


Section  Total 

Downtown  and  Back  Bay  Commercial 

125  High  Street 

1  5  New  Chardon  Street 

73  Tremont  Street 


Complete 

Q2 

Complete 

Q4 

Complete 

Q2 

Section  Total 


Annual  Total 
1988 
Downtown  and  Back  Bay  Commercial 

1 1 6  Huntington  Avenue 
222  Berkeley  Street 
435  Summer  Street 


Complete 

Qi 

Complete 

Q2 

Complete 

Q2 

Section  Total 


Annual  Total 

1991 

Charlestown  Navy  Yard 

Armed  Services  YMCA 


Complete 


Q2 


96,000 


$13,000,000 


Section  Total 


96,000 


$13,000,000 


Annual  Total 
1992 
Charlestown  Navy  Yard 

Diacrin 


Complete 


$13,000,000 


Section  Total 


Annual  Total 
1993 
Charlestown  Navy  Yard 

ERGO  Science 


Complete 


Q3 


32 


$900,000 


Section  Total 

Major  New  Facilities 

South  Bay  Retail  Center 


10,132 


Complete 


Q2 


32  $900,000 

1,200  $65,000,000 


Section  Total 


1,200  $65,000,000 


Tuesday,  December  21,  1993        1:32:47  PM     Page  2 


Summary  Table  ~  Completed  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 

Midtown 

Beach  Street  Garage  (Acquisition) 
China  Trade  Building  (Acquisition) 
Emerson  College  Comm.  &  Tech  Ctr.-  1  80  Tremont 


Gross   Construction 

Permanent 

Total 

Square                  Jobs 

Jobs 

Development 

feet 

Cost 

Complete 

Q2 

Complete 

Q1 

Complete 

Q2 

Manager  Total 

Manager:  Reavis,  Paul 

1991 

Institutional  and  Biotech 

Hayes  Park 
Shawmut  Avenue 


Complete 
Complete 


Q2 
Q1 


646,132 


$11,800,000 
$2,000,000 
$2,250,000 


Section  Total 

90,000 

90 

$16,050,000 

Annual  Total 

550,132 

379 

1,322 

$81,950,000 

$94,950,000 


$500,000 
$861,000 


Section  Total 


$1,361,000 


Annual  Total 
1993 
Southwest  Corridor 

Parcel  1 8  Plaza 


Complete 


Q4 


Department  Total 


1,322 


$1,361,000 


$2,010,000 


Section  Total 

15 

$2,010,000 

Annual  Total 

15 

$2,010,000 

Manager  Total 

25 

$3,371,000 

$98,321,000 
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Summary  Table  -  Completed  Projects  by        status 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category  


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Development 
Cost 


Department:  IPD 
Manager:  Donnelly,  Owen 

1992 

Institutional  and  Biotech 

BioSquare  I  --  Med  Research 

Northeastern  University  --  Business  Admin,  (rehab.) 


Complete 

Q1 

130,000 

436 

384 

$65,000,000 

Complete 

Q3 

73,000 

43 

183 

$11,000,000 

Section  Total 

203,000 

479 

567 

$76,000,000 

Annual  Total 

203,000 

479 

567 

$76,000,000 

Manager  Total 

Manager:  Garver,  Richard 

1992 

Institutional  and  Biotech 

Childrens  Hospital  at  1  295  Boylston 


Complete 


Q2 


$76,000,000 


420  $30,000,000 


Section  Total 

98,000 

150 

420 

$30,000,000 

Annual  Total 

98,000 

150 

420 

$30,000,000 

Manager  Total 

Manager:  Johnson,  Beverly 
1984 
Institutional  and  Biotech 

Massachusetts  General  Hospital 


$30,000,000 


Complete 


Q3 


Section  Total 


Annual  Total 
1985 
Institutional  and  Biotech 

Boston  College  Arena 
Brigham  and  Womens 
Children's  Hospital  --  Inpatient 


Complete 
Complete 
Complete 


Q4 
Q2 
Q2 


Section  Total 


Annual  Total 
1986 
Institutional  and  Biotech 

Harvard  Medical  School 


Complete 


Q2 


Section  Total 


Annual  Total 

1987 

Institutional  and  Biotech 

Boston  University  --  Science 
Children's  Hospital  --  Enders  Research 
New  England  Deaconess  Hospital 


Complete 

Q2 

Complete 

Q3 

Complete 

Q4 
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Summary  Table  —  Completed  Projects  by 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category 


Gross   Construction      Permanent 
Square  j0bs  Jobs 

feet 


Development 
Cost 


Section  Total 


Annual  Total 
1988 
Institutional  and  Biotech 

Northeastern  University  --  Library 


Complete 


Q1 


Section  Total 


Annual  Total 
1990 
Institutional  and  Biotech 

Harvard  University  --  Morgan  Hall 


Complete 


Q2 


Section  Total 


Annual  Total 

1991 

Institutional  and  Biotech 

Boston  City  Hospital 


Complete 


Q2 


$170,000,000 


Section  Total 

326,000 

621 

$170,000,000 

Annual  Total 

326,000 

621 

$170,000,000 

Manager  Total 

326,000 

621 

$170,000,000 

Department  Total 


627,000 


1,250 


987  $276,000,000 
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Summary  Table  -  Completed  Projects  by        Status 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category  


Gross   Construction 
Square  Jobs 

feet 


Permanent 
Jobs 


Development 
Cost 


Department:  NHD 
Manager:  Faria,  Maria 

7997 

Planning  and  Zoning 

South  End  Lower  Roxbury  Open  Space  Land  Trust 


Complete 


Q3 


Section  Total 


Manager  Total 

Manager:  O'Malley,  Tom 

7989 
Housing 

Tiano  Towers 


Complete 


Q1 


$4,484,000 


Section  Total 


$4,484,000 


Annual  Total 

1990 
Housing 

Langham  Court 
Parmelee  Court 
Roxbury  Cornors 


Department  Total 


Complete 
Complete 
Complete 


$4,484,000 


$13,100,000 
$11,442,000 


Section  Total 

$24,542,000 

Annual  Total 

$24,542,000 

Manager  Total 

$29,026,000 

$29,026,000 
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Summary  Table  —  Completed  Projects  by        status 
Department,  Project  Manager,  Construction 
Start  Year,  and  Project  Category  


Cross   Construction 

Permanent 

Total 

Square                  Jobs 

lobs 

Development 

feet 

Cost 

Department:  NPZ 
Manager:  Haar,  Linda 
Unscheduled 
Planning  and  Zoning 

Cambridge  Street  North  Zoning 


Complete 


Section  Total 


Manager  Total 


Department  Total 
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Summary  Table  --  Completed  Projects  by  Status  Gross  Construction  Permanent  Total 
Department,  Project  Manager,  Construction  Square  )obs  lobs  Development 
Start  Year,  and  Project  Category  — £™L 


Department:  UDD 
Manager:  Murihead,  Shirley 
1992 
Charlestown  Navy  Yard 

Korean  War  Memorial  Complete  Q3  $400,000 

Section  Total  $400,000 

Annual  Total  $400,000 

Manager  Total  $400,000 

Department  Total  $400,000 
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Summary  Table  ~  Completed  Projects  by  Status  Gross  Construction      Permanent  Total 

Department,  Project  Manager,  Construction  Sciuare  lobs  l°bs        Development 

,   •  — .  rCGl  f~nct 

Start  Year,  and  Project  Category  ^L 


Grand  Total  1,273,132  1,765  2,309  $403,747,000 
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lesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
IRA  Planning  District:   Central 
:on  Start  :  1984Q4 

on  Finish  : 


Office 


$1,479,885 
$295,977 


1 2/2/93 


1 


1 01  Arch  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1985Q3 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF: 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


Updated  : 


1 01  Merrimac  Street 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

$329,175 
$65,835 


Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1988Q1 

Con  Finish  : 


Office 


$763,465 
$152,693 


12/2/93 


116  Huntington  Avenue 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1987Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


125  High  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Office 


$6,376,925 
$1,275,385 


Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1986Q3 

Con  Finish  : 


Office 


$1,743,965 
$348,793 


1 25  Summer  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1987Q4 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


Office 


1 5  New  Chardon  Street 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

$206,020 
$41,204 


1  2/2/93 


Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1984Q4 

Con  Finish  : 


Office 


$2,185,000 
$437,000 


1 50  Federal  Stret 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Complete 

ECD 

De  Lorey,  Brian 


Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:  Central 
Con  Start  :  1 984  Q4 

Con  Finish  : 


Office 


H,  380,000 
$276,000 


8 


160  Federal  Stret 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1986Q2 

Con  Finish  : 


Office 


$220,055 
$44,01 1 


9 


20  Custom  House  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


10 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Back  Bay/Beacon  Hill 
Con  Start  :  1988Q2 

Con  Finish  : 


Updated  : 


Office 


$2,525,000 
$505,000 


222  Berkeley  Street 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1986Q2 

Con  Finish  : 


Office 


$138,250 
$27,650 


11 

280  Summer  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


12 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Back  Bay/Beacon  Hill 
Con  Start  :  1986Q2 

Con  Finish  : 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


360  Newbury  Street 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Office 


$73,860 
$14,772 


Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1988Q2 

Con  Finish  : 


Office 


$400,730 
$80,146 


13 


435  Summer  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


14 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Back  Bay/Beacon  Hill 
Con  Start  :  1984Q4 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Office 


500  Boylston  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

$2,974,610 
$594,922 


Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1987Q2 

Con  Finish  : 


Office 


$912,500 
$182,500 


15 


73  Tremont  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


16 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1986Q4 

Con  Finish  : 


Office 


733-751  Boylston  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

$60,000 
$12,000 


Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1986Q3 

Con  Finish  : 


Office 


$328,700 
$65,740 


17 


745  Atlantic  Avenue 


Review  Status  : 

Tracker : 
Dept: 
Manager : 


Complete 

ECD 

De  Lorey,  Brian 


Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1985Q3 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


Office 


$3,075,000 
$615,000 


18 

75  State  Street 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1985Q2 

Con  Finish  : 


Office 


$2,325,000 
$465,000 


19 


75-1 01  Federal  Stret 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Complete 

ECD 

De  Lorey,  Brian 


Tuesday,  December  21, 1993 


Category  :   Charlestown  Navy  Yard 
BRA  Planning  District:   Central 
Con  Start  :  1984Q4 

Con  Finish  : 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  Jobs  : 


20 

99  Summer  Street 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Office 


$806,500 
$161,300 


Tuesday,  December  21,  1993 


Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1991  Q2 

Con  Finish  : 


$13,000,00 


96,000 


Sports 


21 

Armed  Services  YMCA 


Review  Status : 

Complete 

Tracker  : 

Dept : 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


22 


Category  :   Midtown 

BRA  Planning  District:  Central 

Review  Status : 

Complete 

Con  Start  :                   1993Q2 

Tracker : 

Con  Finish  : 

Dept: 
Manager : 

ECD 

Con  Jobs  : 

De  Lorey,  Brian 

New  Perm  Jobs  : 

Retained  Jobs  :                                        5 

TDC:                                     $11,800,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

Use1  : 

Use  1  GSF  : 

Use  2: 

Use  2  GSF  : 

Use  3: 

Use  3  GSF  : 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Arf  Hs  Uts  : 

Hous  Link : 

Jobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  :                     1  2/9/93 

Beach  Street  Garage  (Acquisition) 


Tuesday,  December  21,  1993 


23 


Category  :    Institutional  and  Biotech 

BRA  Planning  District:   South  End 

Con  Start  : 

1992Q1 

Con  Finish  :    1994 

Con  ]obs  : 

436 

New  Perm  Jobs  : 

384 

Retained  )obs  : 

TDC: 

$65,000,00 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  CSF  : 

130,000 

Use  1  : 

Medical  Research 

Use  1  CSF  : 

1  80,000 

Use  2  : 

Retail 

I  Use  2  GSF  : 

13,000 

Use  3  : 

Day  Care 

Use  3  GSF  : 

12,000 

i  Use  4  : 

I  Use  4  GSF  : 

Hous  Units  : 

I  Aff  Hs  Uts  : 

I  Hous  Link  : 

$650,000 

Jobs  Link  : 

$130,000 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

SSc  Det : 

[DPIR: 

Comm  Rev  : 

1 BCDC : 

PAD: 

FPIR: 

IBRA  Bd  App  : 

1ZC  App  : 

ZZBA  App  : 

TFAD: 

[Doc.  App.  : 

(Updated  : 

1 2/8/93 

BioSquare  I  —  Med  Research 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Complete 

IPD 

Donnelly,  Owen 


At  BioSquare,  in  the  South  End,  University  Associates  is  developing  a  new 
16-acre  biotechnology  park  along  Albany  Street,  strategically  located  next  to 
the  Boston  University  Medical  Center.  This  1.2  million  square  foot  project 
includes  space  for  medical  research,  medical  offices,  a  hotel  and  a  1000-car 
parking  garage.  The  project  will  be  constructed  in  several  phases  over  a 
ten-year  development  time-frame.  Phase  I  is  currently  under  construction 

The  BioSquare  development  has  direct  access  to  the  Southeast 
Expressway  and  Interstate  93  and  the  Massachusetts  Turnpike.  It  will  also 
have  direct  access  to  the  proposed  Massachusetts  Avenue  Connector. 
With  the  new  Third  Harbor  Tunnel  and  Seaport  Access  Road,  this 
development  will  be  only  8  or  10  minutes  from  Logan  International  Airport 
It  is  at  the  center  of  one  of  the  most  important  highway  systems  in  the 
northeastern  United  States.  Zoning  allows  the  as-of-right  development  ol 
biotechnology  manufacturing. 


Tuesday,  December  21, 1993 


24 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1991  Q2 

Con  Finish  :    1993 


SI  70,000,0 


326,000 
Dormitory 


Boston  City  Hospital 


Review  Status  : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

The  construction  ot  a  new  356-bed  public  hospital  in  the  South  End  will 
replace  the  century-old  facility  currently  in  use.  This  $170  million  investment 
is  the  largest  capital  project  the  city  has  ever  undertaken. 


uesday,  December  21,  1993 


25 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Allston/Brighton 
Con  Start  :  1985Q4 

Ion  Finish  : 


Sports 


$322,270 
$64,454 


1 2/8/93 


Boston  College  Arena 


Review  Status  : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Tuesda> .  December  21 ,  1 993 
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Con  Stan  :  196"  ;: 


Boston  University  -  Science 


Con  )obs  : 
**ev.  ?erm  Jobs  : 

•  ej.  " ~z    r:; 


TDC: 

i  :;  -  z  z .  =  :  :  - 
Soft  Costs: 

-a—  1:-;.    :;rj 


-  prfsteri 


Review  Status  : 
fcad  a 
Dept: 
Manager: 


Complete 

IPD 

:""-:"    re  e- 


z  _ , ; i .  z~ 


S" 5i  -f : 

s:-:  --: 


Tuesday,  December  21,  1993 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1985Q2 

Con  Finish  : 


$22,255 
$4,451 


12/8/93 


Brigham  and  Womens 


Review  Status  : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Tuesday,  December  21, 1993 


28 


Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1985Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF: 


CNY  Building  149  -  MGH 


Medical 


$2,711,805 
$542,361 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


29 


Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1987Q2 

Con  Finish  : 


Office 


$576,875 
$115,375 


1 2/8/93 


CNY  Buildings  33,34,38,39 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


30 


Category  :    Planning  and  Zoning 
BRA  Planning  District:   Central 
Con  Start  :      Unscheduled 
Con  Finish  : 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Planning  &  Zoning 


Cambridge  Street  North  Zoning 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Complete 

NPZ 
Haar,  Linda 


Tuesday,  December  21,  1993 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Ken  more 
Con  Start  :  1987Q3 

Con  Finish  : 


$214,000 
$42,800 


1  2/8/93 


Children's  Hospital  --  Enders  Research 


Review  Status  : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

)ohnson,  Beverly 

Tuesday,  December  21, 1993 


32 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1985Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Children's  Hospital  --  Inpatient 


Review  Status : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Clinical 


$930,000 
$186,000 


1 2/8/93 


Tuesday,  December  21, 1993 
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Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Kenmore 

Review  Status : 

Complete 

Con  Start  :                    1992Q2 

Tracker : 

Con  Finish  :    1993 

Dept: 
Manager : 

IPD 

Con  Jobs  :                                            1  50 

Garver,  Richard 

New  Perm  )obs  :                                 420 

Retained  )obs  : 

$30,000,00 


98,000 

Medical  Research 

98,000 


2/24/93 


Childrens  Hospital  at  1295  Boylston 


The  proposed  project  is  the  rehabilitation  of  1295  Boylston  Street,  the 
former  Merchants  Tire  headquarters.  Located  in  the  Fenway  in  an  area 
formerly  developed  as  a  light  industrial,  car  oriented  retail  district, 
rehabilitation  of  this  building  for  mixed  office  and  streetfront  retail  use 
supports  the  area  trend  towards  smaller  scale  mixed  uses  more  compatible 
with  the  adjacent  park,  commercial  and  residential  areas. 

The  proposed  plan  calls  for  the  complete  rehabilitation  of  existing  floors  for 
new  uses,  raising  the  existing  roof  approximately  six  feet  to  accommodate 
an  additional  24,500  square  foot  floor,  and  the  rehabilitation  of  the  basement 
level  for  approximately  66  parking  spaces  for  office  use. 

The  improved  building  will  be  comprised  of  a  total  of  98,000  gross  square 
feet.  Proposed  building  uses  include  approximately  7,000-20,000  square 
feet  of  retail  on  the  first  floor,  primarily  fronting  along  Boylston  Street.  New 
office  space  will  occupy  the  balance  of  the  space,  with  the  new  office 
entrance  located  on  Yawkey  Way,  bringing  new  pedestrian  life  to  this 
underutilized  street.  This  will  serve  as  the  primary  entrance  for  the 
administrative  office  space  users  that  are  anticipated  to  occupy  the 
remaining  space  in  the  building.  Children's  Hospital  is  a  possible  tenant, 
locating  some  portion  of  its  back  office  space  in  the  building  including 
finance/accounting  and  computer  data  functions. 
This  proposal  closely  follows  the  vision  for  the  district  as  articulated  by 
residential  and  business  neighbors  and  when  completed  will  support  the 
continued  economic  viability  and  growth  of  the  Fenway  area. 

The  rehabilitation  of  1295  Boylston  Street  will  generate  a  variety  of  public 
benefits  for  the  people  and  City  of  Boston.  The  creation  of  streetfront  retail 
will  enhance  the  pedestrian  environment  along  Boylston  Street,  and 
accommodate  some  of  the  much-desired  retail  services  that  have  been 
identified  by  the  local  community. 

Moreover,  the  project  will  enhance  the  vitality  of  the  Boylston  Street 
pedestrian  environment  and  will  serve  to  promote  and  sustain  the  economic 
vitality  along  this  currently  underutilized  boulevard.  Streetscape 
improvements  along  Boylston  Street  nd  Yawkey  Way  will  significantly 
improve  the  quality  and  safety  of  the  pedestrian  experience.  Proposed 
improvements  consist  of  planting  and  repaying  sidewalks  along  Boylston 
Street,  Yawkey  Way  and  Van  Ness  Street.  These  along  with  other 
improvements  will  all  be  in  harmony  with  proposed  BRA  guidelines,  and  will 
make  a  significant  contribution  to  the  quality  of  the  public  realm  in  the  area 

Economically,  this  project  is  anticipated  to  create  over  one  hundred 
construction-related  jobs,  nearly  half  of  which  can  be  expected  to  be  held  by 
Boston  residents.  At  average,  construction  worker  earnings  of  $54,200  per 
year  (Source:  Building  and  Construction  Trade  Council  of  the  Metropolitan 
District),  are  anticipated  to  total  construction  earnings  of  close  to  $2.7 
million. 
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Category :   Midtown 
BRA  Planning  District   Central 
Con  Start  :  1993Q1 

Con  Finish  :    1997 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


$2,000,000 


Total  CSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4  : 
Use  4  GSF  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax : 
City  PILOT : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Del : 

DPIR: 

Comm  Rev  : 

FJCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZCApp: 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


90,000 
Office 


China  Trade  Building  (Acquisition) 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Complete 

ECD 

De  Lorev.  Brian 


The  China  Trade  Building  is  located  at  the  corner  of  2-22  Boylston  Street, 
651-657  Washington  Street,  and  Boylston  Square  in  the  heart  of  the 
Midtown  Cultural  District.  The  site  contains  approximately  15,390  square 
feet  of  land  and  approximately  91,028  building  square  feet.  The  China 
Trade  Building  was  constructed  in  1887  and  prior  to  1985  was  used  by 
retail,  office  and  wholesale  clothing  companies.  The  building  is  a 
designated  Boston  landmark  and  is  also  listed  in  the  National  Register  of 
Historic  Places.  It  is  in  the  Park  Plaza  Urban  Renewal  Area.  The  building 
was  redeveloped  by  the  Bay  Management  Group  and  Chinese  Economic 
Development  Council  in  1 985.  Prior  to  the  Bank  of  Boston's  acquiring  title  in 
January  of  1993,  the  building  was  owned  by  the  Boylston  Development 
Group  Limited  Partnership.  The  property  was  substantially  rehabilitated  in 
1986  at  a  cost  of  approximately  312  million.  Currently,  there  are  18  tenants 
in  the  building  with  the  Commonwealth  of  Massachusetts  occupying  about 
72%  of  the  leasable  space.  The  remaining  space  is  comprised  of 
neighborhood  retail  establishments,  with  the  building  having  a  vacancy  rate 
of  approximately  12%. 

The  China  Trade  Building  serves  as  a  symbol  of  a  commitment  by  the  City 
of  Boston  to  revitalize  Boston's  midtown  area.  The  BRA  has  S3  million  of 
City  Capital  to  support  redevelopment  of  the  Midtown  business  district.  The 
funds  will  be  used  to  acquire  key  underutilized  sites  like  the  China  Trade 
Building  as  opportunities  to  stabilize  the  area  and  facilitate  its 
redevelopment.  
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Category  :  Charlestown  Navy  Yard 
BRA  Planning  District:  Charlestown 
Con  Start  :  1992 

Con  Finish  : 


Biotech 


1 2/8/93 


35 

Diacrin 


Review  Status : 

Tracker : 
Dept: 
Manager : 


Complete 

ECD 

De  Lorey,  Brian 


Tuesday,  December  21, 1993 


Category  :   Charlestown  Navy  Yard 

BRA  Planning  District:   Charlestown 

Review  Status : 

Complete 

Con  Start  :                    1993Q3 

Tracker : 

Con  Finish  : 

Dept: 
Manager : 

ECD 

Con  Jobs  :                                              25 

De  Lorey,  Brian 

New  Perm  Jobs  :                                   32 

Retained  Jobs  : 

TDC :                                         $900,000 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF:                                     10,132 

Use  1  :                                   Biotech 

Use  1  GSF  : 

Use  2  : 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

Jobs  Link  : 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  :                     1 2/9/93 

36 
ERGO  Science 


Tuesday,  December  21, 1993 


Category  :   Midtown 
BRA  Planning  District:  Central 
Con  Start  :  1993Q2 

Con  Finish  : 


$2,250,000 


Education 


1  2/6/93 


Review  Status  : 

Tracker : 
Dept : 

Manager : 


37 

Emerson  College  Comm.  &  Tech  Ctr.- 1 80  Tremont 

Complete 

ECD 

De  Lorey,  Brian 


Tuesday,  December  21, 1993 


Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Kenmore 

Review  Status : 

Complete 

Con  Start  : 

1986Q2 

Tracker : 

Con  Finish  : 

Dept: 
Manager : 

IPD 

Con  Jobs  : 

Johnson,  Beverly 

New  Perm  Jobs  : 

Retained  Jobs  : 

TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

Use1  : 

Medical  Research 

Use  1  GSF  : 

Use  2: 

Use  2  GSF  : 

Use  3  : 

Use  3  GSF  : 

Use  4  : 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

$72,500 

Jobs  Link  : 

$14,500 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

State  Tax  : 

Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD  : 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1  2/8/93 

38 


Harvard  Medical  School 


Tuesday,  December  21,  1993 
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Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1990Q2 

Con  Finish  : 


Education 


$4,500 
$900 


1 2/8/93 


Harvard  University  --  Morgan  Hall 


Review  Status : 

Complete 

Tracker  : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Tuesday,  December  21, 1993 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   South  End 
Con  Start  :  1991  Q2 

Con  Finish  : 


$500,000 


Infrastructure 


3/31/93 


40 

Hayes  Park 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 

Reconstruct  park,  install  lighting  and  fencing,  and  enhance  landscaping. 
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41 


Category  :    Housing 
BRA  Planning  District:   Central 
Con  Start  :  1985Q4 

Con  Finish  : 


$445,000 
$89,000 


Heritage  on  the  Garden 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Back  Bay/Beacon  Hill 
Con  Start  :  1985Q2 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Office 


42 

Ingalls  Building 


Review  Status : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

$198,385 
$39,677 


Tuesday,  December  21,  1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1984Q1 

Con  Finish  : 


Office 


$5,066,515 
$1,013,303 


43 
International  Place  I 


Review  Status  : 

Complete 

Tracker : 

Dept : 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1984Q3 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Office 


44 


International  Place  II 


Review  Status : 

Tracker : 
Dept: 

Manager : 


Complete 

ECD 

De  Lorey,  Brian 


$3,092,210 
$618,442 


lesday,  December  21,  1993 


Category  :  Charlestown  Navy  Yard 
IRA  Planning  District:  Charlestown 
Ion  Start  :  1 992  Q3 

ion  Finish  : 


$400,000 


45 


Korean  War  Memorial 


Review  Status  : 

Complete 

Tracker : 

Dept: 

UDD 

Manager : 

Murihead,  Shirley 

Tuesday,  December  21, 1993 


46 


Category  :    Housing 

BRA  Planning  District:   South  End 

Con  Start  :  1 990 

Con  Finish  :    1991 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Housing 


12/8/93 


Langham  Coit 


Review  Status  : 

Tracker : 
Dept: 

Manager : 


Complete 

NHD 

O1  Ma  I  ley,  Tom 


$2,308,000  in  Housing  Linkage  funds  was  provided  to  the  project  by  the  Ci 
of  Boston. 


Tuesday,  December  21,  1993 


47 


Category  :   Institutional  and  Biotech 
BRA  Planning  District:   Central 
Con  Start  :  1984Q3 

Con  i     ish  : 


Con  lobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 
Soft  Costs  : 
J I     Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
AffHsUts: 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 


PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Clinical 


$1,446,995 
$289,399 


1 2/8/93 


Massachusetts  General  Hospital 


Review  Status : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Tuesday,  December  21, 1993 


48 


I«e*' 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Ken  more 
Con  Start  :  1987Q4 

Con  Finish  : 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use1  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3: 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Medical 


$768,500 
$153,700 


1 2/9/93 


New  England  Deaconess  Hospit; 


Review  Status : 

Complete 

Tracker : 

Dept: 

IPD 

Manager : 

Johnson,  Beverly 

Tuesday,  December  21,  1993 


Category  :    Institutional  and  Biotech 
BRA  Planning  District:   Fenway/Kenmore 
Con  Start  :  1992Q3 

Con  Finish  :    1993 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


43 


$11,000,00 


73,000 
Education 
73,000 


1  2/8/93 


49 

Northeastern  University  -  Business  Admin,  (rehab.) 

Review  Status  :  Complete 

Tracker : 

Dept :  IPD 

Manager :  Donnelly,  Owen 


^'mfrrrAiaooood'  iCfrTc^Kar 


Renovation  ot  Hayden  Hall  for  use  by  the  College  of  Business 
Administration. 


Tuesday,  December  21, 1993 


50 


Category  :    Institutional  and  Biotech 

BRA  Planning  District:   Fenway/Kenmore 

Review  Status  : 

Complete 

Con  Start  : 

1988Q1 

Tracker : 

Con  Finish  : 

Dept: 
Manager : 

IPD 

Con  Jobs  : 

Johnson,  Beverly 

New  Perm  Jobs  : 

Retained  Jobs  : 

TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 

Total  GSF  : 

Use1  : 

Education 

Use  1  GSF  : 

Use  2  : 

Use  2  GSF  : 

Use  3: 

Use  3  GSF  : 

Use  4: 

Use  4  GSF  : 

Hous  Units  : 

Aff  Hs  Uts  : 

Hous  Link  : 

$590,000 

jobs  Link  : 

$118,000 

Tot  Tax  : 

City  Tax  : 

City  PILOT  : 

, 

State  Tax  : 

Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 

1 2/8/93 

Northeastern  University  --  Library 


Tuesday,  December  21,  1993 


Category  :  Southwest  Corridor 
BRA  Planning  District:  Roxbury 
Con  Start  :  1993Q4 

Con  Finish  : 


$2,010,000 


1 2/9/93 


51 


Parcel  1 8  Plaza 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

Reavis,  Paul 

Construct  roadways  and  sidewalks,  install  lighting  and  plant  trees  to  support 
economic  development  along  the  Southwest  Corridor.  


Tuesday,  December  21, 1993 


Category  :    Housing 

BRA  Planning  District:  South  End 

Con  Start  :  1990 

Con  Finish  :    1991 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  GSF  : 
Use  1  : 
Use  1  GSF  : 
Use  2: 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 

Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$13,100,00 


Housing 


12/8/93 


52 
Parmelee  Court 


Review  Status : 

Complete 

Tracker : 

Dept: 

NHD 

Manager : 

O'Malley,  Tom 

$1,057,000  in  Housing  Linkage  funds  was  provided  to  the  project  by  the  City 
of  Boston. 


Tuesday,  December  21, 1993 


Category  :    Downtown  and  Back  Bay  Commercia 
BRA  Planning  District:   Central 
Con  Start  :  1984Q3 

Con  Finish  : 


$2,141,196 
$428,239 


53 

Rowes  Wharf 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager  : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 


54 


Category  :    Housing 
BRA  Planning  District:   Roxbury 
Con  Start  :  1 990 

Con  Finish  :    1991 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  CSF  : 
Usel  : 
Use  1  GSF  : 
Use  2  : 
Use  2  GSF 
Use  3  : 
Use  3  GSF 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF: 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


$11,442,00 


Housing 


1  2/8/93 


Roxbury  Cornors 


Review  Status : 

Complete 

Tracker : 

Dept: 

NHD 

Manager : 

O'Malley,  Tom 

$1,175,000  in  Housing  Linkage  funds  was  provided  to  the  project  by  the  City 
of  Boston. 


Tuesday,  December  21,  1993 


Category  :    Neighborhood  Development  and  Inv 
BRA  Planning  District:   Charlestown 
Con  Start  :  1 985  Q3 

Con  Finish  : 


$428,715 
$85,743 


55 

Schraffts 


Review  Status  : 

Complete 

Tracker : 

Dept: 

ECD 

Manager : 

De  Lorey,  Brian 

Tuesday,  December  21, 1993 

Category  :   Institutional  and  Biotech 
BRA  Planning  District:  South  End 
Con  Start  :  1991  Ql 

Con  Finish  : 


Con  Jobs : 
New  Perm  Jobs  : 
Retained  jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  CSF  : 
Usel  : 
Use  1  CSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  CSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 

Hous  Link  : 
Jobs  Link  : 

Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App. : 

Updated  : 


$861,000 


56 
Shawmut  Avenue 


Review  Status  : 

Complete 

Tracker : 

Dept : 

ECD 

Manager : 

Reavis,  Paul 

Reconstruct  roadways  and  sidewalks,  install  lighting  and  plant  trees  from 
East  Berkeley  Street  to  Upton  Street. 


uesday,  December  21,  1993 


57 


Category  :    Major  New  Facilities 

BRA  Planning  District:   South  Boston 

Review  Status  : 

Complete 

Con  Start  :                    1993Q2 

Tracker : 

Con  Finish  :    1995 

Dept: 
Manager : 

ECD 

Con  Jobs  :                                            354 

De  Lorey,  Brian 

New  Perm  Jobs:                              1,200 

Retained  Jobs  : 

$65,000,00 


$42,250,00 


450,000 
Retail 


1  2/9/93 


South  Bay  Retail  Center 


The  South  Bay  Retail  Mall  involves  development  of  450,000  square  feet  of 
retail  facilities  and  2,000  surface  parking  spaces.  Retail  facilities  will  include 
a  super-grocery  store  and  a  series  of  discount  outlets.  The  stores  will  be 
specially  tailored  to  the  insufficiently  served  needs  of  the  adjacent 
neighborhoods. 

The  project  site  contains  approximately  38.5  acres.  It  is  bordered  by  the 
Southeast  Expressway,  Allstate  Road  leading  to  Massachusetts  Avenue 
and  Southampton  Street.  It  is  easily  accessible  by  the  local  and  regional 
street  and  transit  network.  The  project  is  estimated  to  create  1,400 
permanent  jobs  and  up  to  500  construction  jobs.  The  total  development 
cost  is  $65  million.  Tenants  include  PACE,  KMart,  Toys  R'  Us,  and  Office 
Max. 


Tuesday,  December  21, 1993 


58 


Category:  Planning  and  Zoning 
BRA  Planning  District:  South  End 
Con  Start  :  1991  Q3 

Con  Finish  :    1993 


Con  Jobs  : 
New  Perm  Jobs  : 
Retained  Jobs  : 


TDC: 

Site  Acquisition  : 

Soft  Costs  : 

Hard  Const.  Costs  : 


Total  CSF  : 
Use1  : 
Use  1  CSF  : 
Use  2  : 
Use  2  GSF  : 
Use  3  : 
Use  3  GSF  : 
Use  4: 
Use  4  GSF  : 


Hous  Units  : 
Aff  Hs  Uts  : 


Hous  Link  : 
Jobs  Link  : 


Tot  Tax  : 
City  Tax  : 
City  PILOT  : 
State  Tax  : 
Fed  Tax  : 

PNF  : 

Sc  Det : 

DPIR: 

Comm  Rev  : 

BCDC: 

PAD: 

FPIR: 

BRA  Bd  App  : 

ZC  App  : 

ZBA  App  : 

FAD: 

Doc.  App.  : 

Updated  : 


Planning  &  Zoning 


12/8/93 


South  End  Lower  Roxbury  Open  Space  Land  Trusl 


Review  Status : 

Complete 

Tracker : 

Dept: 

NHD 

Manager : 

Faria,  Maria 

In  June,  1993,  the  BRA  conveyed  ownership  of  the  Berkeley  Community 
Garden  to  the  South  End/Lower  Roxbury  Open  Space  Land  Trust. 

Boston's  first  neighborhood  open  space  land  trust,  the  South  End/Lower 
Roxbury  Open  Space  Land  Trust,  Inc.,  was  formed  in  1990.  It  is  one  of  only  a 
handful  of  urban  open  space  land  trusts  in  the  nation.  In  1991,  the  Land  Trust 
assumed  ownership  of  six  gardens  and  two  small  parks  from  the  Boston 
Redevelopment  Authority.  Dedicated  to  providing  quality  open  space  and 
community  gardening  opportunities  to  residents  of  boston's  South  End  and 
Lower  Roxbury  neighborhoods,  the  community  determined  the  Land  Trust  to 
be  the  most  appropriate  long-term  owner  of  the  Berkeley  Garden. 

Today  the  Land  Trust  includes  over  200  gardens  plots  representing  the  South 
End's  ethnic,  racial,  and  economic  diversity  and  a  community  meeting  space 
for  use  by  neighborhood  residents.  In  recent  years  the  Berkeley  Garden  has 
attracted  national  attention  on  CBS  news,  received  the  Massachusetts 
Horticulture  Society's  prestigious  Community  Gardening  award,  and  been  the 
feature  of  numerous  newspaper  and  magazine  stories.  With  funding  from  the 
City  of  Boston's  Public  Facilities  Department's  Grassroots  Program,  major 
capital  improvements  were  completed. 


Tuesday,  December  21, 1993 


Category  :    Housing 
BRA  Planning  District:  South  End 
Con  Start  :  1989Q1 

Con  Finish:    1990 


$4,484,000 


Housing 


1  2/8/93 


59 

Tiano  Towers 


Review  Status : 

Complete 

Tracker  : 

Dept: 

NHD 

Manager : 

O'Malley,  Tom 

$650,000  in  Housing  Linkage  funds  was  provided  to  the  project  by  the  City 
of  Boston. 


PIPELINE  NOTES 

DATABASE:  PIPELINE.db 

LOOKUP  TABLES: 

BRAPLDST  MANAGER  TRACKER 

CATEGORY  QUARTER  USES 

DEPT  STATUS  YEAR 

REPORTS: 

ACTIVE  PROJECTS 

By  Construction  Start  Year  and  Project  Category:  SUMACTV.QBE,  SYA.RLS 

By  Primary  Use,  Construction  Start  Year  and  Project  Category:  SUMACTV.QBE,  SUA.RLS 

By  BRA  Planning  District,  Construction  Start  Year  and  Project  Category:  SUMACTV.QBE,  SDA.RLS 

By  Department,  Manager,  Construction  Start  Year  and  Project  Category:  SUMACTV.QBE, 
SDMA.RLS 

Active  Pipeline  Project  Forms  by  Project:  ACTIVE.QBE,  PROJECT.RLS 

Update  1:  Active  Pipeline  Project  Forms  by  Department  and  Manager:  ACTIVE.QBE,  PROJDM.RLS 

COMPLETED  PROJECTS 

By  Construction  Start  Year  and  Project  Category:  SUMCOMP.QBE,  SYC.RLS 

By  Primary  Use,  Construction  Start  Year  and  Project  Category:  SUMCOMP.QBE,  SUC.RLS 

By  BRA  Planning  District,  Construction  Start  Year  and  Project  Category:  SUMCOMP.QBE,  SDC.RLS 

By  Department,  Manager,  Construction  Start  Year  and  Project  Category:  SUMCOMP.QBE, 
SDMC.RLS 

Completed  Pipeline  Project  Forms  by  Project:  COMPLETE.QBE,  PROJECT.RLS 

Update  2:  Completed  Pipeline  Project  Forms  by  Department  and  Manager:  COMPLETE.QBE, 
PROJDM.RLS 

A  one-year  pipeline  with  specifics  excludes  can  be  created  with:  SUMYEAR.QBE,  SUMYEAR.RLS 
A  Switchboard  project  manager  report  of  active  projects  can  be  created  with:  SUMACTV.QBE,  PM.RLS 


Lookup  Tables  as  of  12/21/93 

BRAPLDST  -  BRA  Planning  Districts 

Allston/Brighton 
Back  Bay/Beacon  Hill 
Central 
Charlestown 
Dorchester,  North 
Dorchester,  South 
East  Boston 
Fenway/Kenmore 
Hyde  Park 
Jamaica  Plain 
Mattapan/Franklin 
Multi-Neighborhood 
Roslindale 
Roxbury 
South  Boston 
South  End 
West  Roxbury 

CATEGORY 

Institutional  and  Biotech 

Southwest  Corridor 

Midtown 

Downtown  and  Back  Bay  Commercial 

Major  New  Facilities 

Charlestown  Navy  Yard 

Neighborhood  Development  and  Investment 

Retail/Commercial/Hotel 

Infrastructure 

Industrial 

Housing 

Planning  and  Zoning 

STATUS 

Concept  Development 
Schematic  Design 
Community  Review 
Design  Review 
Document  Production 
Contract  Documents 
Construction 
Complete 
Unknown 


USES  Permanent  jobs  per  1,000  Construction  Jobs  per 

Gross  Square  Feet  $1 ,000,000  Construction  Cost* 

Biotech  2.11  8.5 

Clinical 

Commercial  3.6  8.4 

Cultural  0.9 

Day  Care 

Dormitory  8 

Education  2.5  8.4 

Exhibition  0.9 

Hotel  0.73  8 

Housing  .0125  8 

Industrial  1.4 

Infrastructure  6.8 

Major  New  Facility 

Manufacturing 

Medical  3.5  8.5 

Medical  Office 

Medical  Research  2.11  8.5 

Office 

Parking  .0095  6.8 

Planning  &  Zoning 

Recreation 

Research  8.5 

Retail  2.25  8.4 

Sports 

Support 

*not  TDC,  equipment  &  real  estate  are  excluded 

Note: 

New  Const  =  .65  hard,  .20  soft  &.15  acquisition 

Rehab  =.80  hard  &  .20  soft 

Const,  jobs  earn  $34,800  mean  Suffolk  CTY  1990 

5/25/93  J.  Avault 


DEPT  -  Departments 

A&F 

DIR 

ECD 

EDIC 

GEN 

IPD 

NHD 

NPZ 

PDR 

PFD 

RES 

SEC 

UDD 


MANAGER 

Brown,  Gary 
Callahan,  Dennis 
Carlson,  David 
De  Lorey,  Brian 
Donnelly,  Owen 
Faria,  Maria 
Garver,  Richard 
Gray,  Karen 
Haar,  Linda 
Johnson,  Beverly 
Karen,  Victor 
Koff,  Larry 
Kostaras,  James 
Maistros,  Tom 
Mamoli,  Larry 
Mayfield,  Chauncy 
Mulligan,  Richard 
Murihead,  Shirley 
O'Brien,  John 
O'Malley,  Tom 
Reavis,  Paul 
Rubin,  Jerry 
Russell,  Homer 
Schleifer,  Aaron 
Tentindo,  Nancy 
Torres,  Antonio 
Zeigler,  Phil 


1  |East  Boston 
1  OjRoxbury 


1 1  'North  Dorchester 
12'South  Dorchester 

1  3iMartapan/Franklin 


14,Roslindale 
1 5jWest  Roxbury 
T6|HydePark~^ 

2iChariestown_  _ 

3iSouth_Boston 

_4[Central 

5[Back  Bay/Beacon_HiH 

6'  South  End 


7iFenway/Kenmore_ 
8iAllsfon/Brig hton  _ 
gjjamaica  Plain 
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